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ABSTRACT 


This thesis effort is a study of telecommunications 
acquisition in the Navy from an Automatic Data Processing 
(ADP) point of view. From their perspective, the ADP 
community wants to see improvements made to 
telecommunications acquisition in order to benefit 
themselves and the communications community. The principal 
elements of the study concern the current management 
environment of telecommunications and ADP according to 
guidance provided in directives and instructions. The 
specific areas which receive attention are policy, levels 
of requirements/AIS, dollar/approval thresholds, 
procedures/schedule for submitting plans, submitting 
authority, validation authority, and approval authority. 
Finally, the study reviews and evaluates telecommunications 
acquisition, focusing on problems and their causes as seen 
by the ADP community. Recommendations for solutions to the 


problems are provided. 
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i SLR ODUCTION 


A. GENERAL 

The management environment of telecommunications and 
Automatic Data Processing (ADP) are similar, but different. 
Today, management of telecommunications in the Navy is 
basically accomplished through guidelines provided in various 
documents dealing with telecommunications policy and 
procedures. One such document, the Department of Defense 
(DOD) Directive 4630.1, dated 1968, is applicable throughout 
the DOD. This Directive provides guidance, establishes 
procedures, and assigns responsibilities for the programming 
of major telecommunications requirements and the development 
of plans to support such. [Ref. 1] The Navy has interpreted 
DOD Directive 4630.1 and has implemented its guidelines in 
the Navy instructions. 

Management of ADP in the Navy is also accomplished 
through guidelines provided in various documents relating to 
ADP policy and procedures. Through DOD Directive 7920.1 and 
DOD Instruction 7920.2, both dated 1978, the Navy has 
implemented Life-Cycle Management (LCM) of Automated 
Information Systems (AIS). These documents establish 
policies, procedures and responsibilities which will be used 


by the Navy in managing ADP. [Ref. 2] 








Recently, technological advances have created an 
interdependence of data processing and telecommunications 
equipment. From an ADP community perspective, this 
interdependence creates a need to take a closer look at the 
telecommunications management procedures in the Navy. 
Evaluation of these procedures may result in more efficient 
and effective telecommunications management in relation to 
ADP. The ADP community would be the main benefactor and the 
communications community would also benefit. Thus, this 
thesis proposes to review and evaluate the management of 


telecommunications in the Navy from an ADP point of view. 


B. OBJECT OF RESEARCH 

The purpose of this research is to review and evaluate 
the telecommunications management environment from an ADP 
point of view and to determine if a more efficient and 
effective relationship can exist with the ADP environment. 
Basically, areas in each management environment to be 
examined are policy, levels of requirements, dollar 
thresholds, procedure/schedule for submitting plans, 
submitting authority, validation authority, and approval 
authority. These areas in the telecommunications management 
environment will be reviewed and evaluated as possible 
problems in relation to an ADP management environment. If 
problems exist, then causes of the problems wili be 


identified and recommendations for resolving these problems 
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will be developed in order to help streamline the management 


process of acquiring telecommunications for ADP actions. 


C. RESEARCH QUESTIONS 

The primary question considered in this research is, "How 
does the Navy manage telecommunications in relation to ADP 
and vice versa?" The author chose this as the primary 
question because one of the major points to consider in this 
study is the relationship between telecommunications and ADP. 
As stated earlier in the "General" section, there is a 
growing interdependence between telecommunications support 
and data processing because of technological advances. More 
and more each day, ADP requires telecommunications support, 
especially leased services, in order to meet the needs of 
their users. This thesis will revolve around the primary 
question plus subsidiary research questions. The subsidiary 
questions are, "How are the management procedures 
different?"; "Are there problems created in acquiring 
telecommunications services for ADP systems because of the 
differences?"; "If there are problems, what may be the 
causes?"; and "What are the recommendations for resolving the 
problems, if there are any?" These questions will be 


answered in the chapters of this thesis. 


pal: 








D. SCOPE, LIMITATIONS, ASSUMPTIONS 

This thesis is motivated by the Naval Data Automation 
Command (NAVDAC), who reviewed and saw improvements to the 
management of telecommunications in the Navy from an ADP 
perspective. The scope of this thesis pertains to the Navy's 
management procedures of telecommunications and ADP, problems 
with the procedures, possible causes to the problems, and 
recommendations. Boundaries were put on the research in 
order to limit the scope of the subject. The boundaries are 
as follows: ADP is considered non-tactical according to the 
Secretary of the Navy Instruction (SECNAVINST) 5231.1A of 20 
November 1979; an AIS is considered developmental only; the 
ADP and telecommunications procedures are considered only for 
the Continental United States (CONUS); ADP and communications 
security requirements and equipment are not discussed in this 
thesis; the management procedures for implementation of ADP 
and telecommunications are not covered by this study; and 
telephone management and ADP transportable field units are 
not included in the scope of this thesis. This thesis is a 
study pertaining to management procedures and possible 
actions may be taken on the recommendations for improving and 
streamlining the acquisition of telecommunications needed to 
support ADP systems. The limitation to this thesis is that 
implications to the recommendations are not considered here. 


The implications may be the subject for another thesis. 


Be 
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The author assumes that individuals who read this thesis 
have some understanding of management practices and a basic 
knowledge of the Navy's telecommunications and ADP management 
procedures and terminology. A list of abbreviations and 


definitions used in this thesis are attached as Appendix A. 


E. METHODOLOGY 

The basic methodology used in this thesis is one of 
evaluation. In particular, various directives and 
instructions will be reviewed and evaluated. The process 
begins with the most important DOD Directives and a DOD 
Instruction pertaining to the management of 
telecommunications and ADP. These documents include DOD 
Directive 4630.1, "Programming of Major Telecommunications 
Requirements," dated 24 April 1968 [Ref. 3] DOD Directive 
7920.1, "Life-Cycle Management of Automated Information 
Systems (AIS)," dated 17 October 1978 [Ref. 4]; and DOD 
Instruction 7920.2, "Major Automated Information Systems 
Approval Process," dated 20 October 1978. [Ref. 5] Then the 
most important Navy Instructions in the same areas will be 
reviewed and evaluated. These instructions include 
SECNAVINST 11120.1D, “Programming of Major Telecommunications 
Requirements," dated 19 November 1968 [Ref. 6]; Chief of 
Naval Operations Instruction (OPNAVINST) 2800.2, "Naval 
Telecommunications Systems (NTS) Operating Requirements," 


dated 2 January 1980 [Ref. 7]; Naval Telecommunications 
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Command Instruction (NAVTELCOMINST) 2880.1B, "Naval 
Telecommunications System (NTS) Management Procedures - 
Telecommunications Service Requests (TSRs)," dated 18 
September 1980 [Ref. 8]; SECNAVINST 5231.1A, "Life-Cycle 
Management of Automated Information Systems within the 
Department of the Navy," dated 20 November 1979 |Ref. 9]; and 
SECNAVINST 5230.6A, "Automatic Data Processing Approval 
Authority and Acquisition/Development Thresholds; delegation 
of," dated 31 August 1981. [Ref. 10] Other documentation 
pertaining to telecommunications and ADP management will also 
be reviewed and evaluated. 

In addition to the above references, telephone 
conversations were also elicited from various organizations 
with regard to the development of this study. Among those 
organizations contacted were: 

1. Communications Plans and Policy Branch (OP-941C) 
in the Office of Chief of Naval Operations, Command and 
Control (OP-094), 

2. Information Systems Branch (OP-942D) in the 
Office of Chief of Naval Operations, Command and Control (0P- 
094), 

3. Naval Telecommunications Command, 

4. Naval Data Automation Command, 


5. Army Communications - Headquarters, 
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6. Requirements and Policy Branch (AF.XOKCR) in the 
Oitice of the Deputy Chief of Staff, Operations, Plans, and 


Readiness of the United States Air Force. 


F. DEFINITIONS AND ABBREVIATIONS 
The definitions and abbreviations list is attached as 


Appendix A. 


G. SUMMARY 

fhe different preceding sections of this chapter have 
addressed the why, what and how the research is to be 
conducted. The "object of research" section mentioned what 
areas are to be examined. The following chapters in this 
thesis will discuss those basic areas. These areas include 
the current management environment of telecommunications and 
ADP in policy, levels of requirements, dollar thresholds, 
procedure/schedule for submitting plans, submitting 
authority, validation authority, and approval authority; 
problems in the management of telecommunications in relation 
to ADP management, with probable causes of these problems; 
and recommendations for resolving the problems. 

The goal of considering management of telecommunications 
in the Navy from an ADP point of view is the streamlining of 
the process of acquiring telecommunications support for ADP 


systems. 


Ss 








II. CURRENT MANAGEMENT ENVIRONMENT OF TELECOMMUNICATIONS 


pamper pe rm a 


A. INTRODUCTION 

The increasing high costs of telecommunications 
Support, especially of leased services, have resulted in 
high visibility of communications programs at all levels of 
government. This makes the need for management awareness 
and improved life-cycle documentation of telecommunications 
resources necessary. Management guidance in the form of 
instructions and a directive helps to identify and obtain 
resources needed to satisfy telecommunications 
requirements. [Ref. 11] Basically these instructions and 
directive are as follows: SECNAVINST 11120.1D, "Programming 
of Major Telecommunications Requirements," dated 19 
November 1968, which implemented DOD Directive 4630.1, 
"Programming of Major Telecommunications Requirements," 
dated 24 April 1968; OPNAVINST 2800.2, "Naval 
Telecommunications System (NTS) Operating Requirements," 
dated 2 January 1980; and NAVTELCOMINST 2880.13, "Naval 
Telecommunications System (NTS) Management Procedures - 
Telecommunications Service Requests (TSRs)," dated 18 
September 1980. The directive and instructions cover such 
areas as policy, levels of requirements, dollar thresholds, 


procedure/schedule for submitting plans, submitting 
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authority, validation authority, and approval authority. 
Bach of these areas will be discussed in turn with regard 
to the current management environment of telecommunications 


in the Navy, especially towards the support of ADP. 


B. POLICY 

According to OPNAVINST 2800.2, under general policy, 
major telecommunications requirements or other requirements 
which utilize the resources of or impact on the areas of 
telecommunications (systems, networks, or facilities) 
within the jurisdiction of a Commander of a 
Unified/Spvecified Command will be coordinated with the 
Commander concerned. This coordination will be 
accomplished by the submitting authority prior to 
forwarding requirements to higher authority. 
Telecommunications required to support automated data 
systems must be specifically identified as an integral part 
of such systems, and costs must be estimated as early as 
possible in the planning and programming cycle. Future 
telecommunications requirements identified and documented, 
and not previously programmed and budgeted will be 
programmed and budgeted by the command with Operations and 
Maintenance (O&M) responsibility. At budget review time, 
monies programmed for leased requirements will be 
transferred to Commander, Naval Telecommunications Command 


(COMNAVTELCOM). 


ayy 





Since this study deals with non-tactical ADP, 
non-tactical telecommunications requirements will normally 
be satisfied using existing or planned Defense 
Communications System (DCS) switching and transmission 
facilities. If DCS cannot provide the technical or 
critical operational capability required, then dedicated 
facilities will be provided. 

COMNAVTELCOM will program and budget all Navy validated 
access line costs for DCS switched networks. A requirement 
for DCS switched service with a desired operational date 
less than 24 months into the future will be processed as an 
urgent operational requirement and must be fully justified 
and funds provided for a minimum of two years by the 
submitting authority. Validated requirements no longer 
needed must be identified for cancellation by the requiring 
activity or submitting authority. Requirements not 
validated or approved will be returned under separate cover 
to the submitting authority with the reasons for 
non-validation or disapproval. Issues which cannot be 
resolved between submitting authorities and COMNAVTELCOM 
will be referred to Chief of Naval Operations (CNO). 

specific policy in relation to dedicated circuits must 
be considered here, since dedicated circuits are one 
possible way data transmission for ADP is accomplished. As 
stated by OPNAVINST 2800.2, the use of dedicated circuits 


will be restricted to requirements which cannot be 
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Satisfied by any other means. To qualify for dedicated 
Service, a requirement must meet the test of one of the 
tollowing criteria: essential characteristics, and costs. 
Essential characteristics include operational requirement, 
serviceability, responsiveness, and other pertinent 
technical or qualitative factors. To qualify solely on the 
basis of cost, dedicated service must significantly cost 
less than the use of DCS facilities, Automatic Digital 
Network (AUTODIN), other government systems, Advanced 
Record System (ARS), commercial, Wide Area 
Telecommunications Service (WATS), and Direct Distance Dial 
(ep). Costs for other leased services will be the 
prevailing costs or tariffs. All cost figures used must be 
included in the requirements plan. A requirement that 
qualifies for dedicated service will be satisfied by the 
most economical transmission system. A primary or 
secondary backup requirement will share the use of other 
existing facilities wherever possible. Consolidation of 
dedicated facilities for shared use by similar activities 
will be accomplished whenever feasible. Whenever 
appropriate, low volume, full period circuits will be 
replaced by dial-up circuits. COMNAVTELCOM, in 
coordination with the submitting authority, will conduct a 
biennial review of dedicated networks and circuits to 
determine whether such networks and circuits will be 


continued or fulfilled through the use of DCS common user 


JS. 








networks. The general and dedicated circuits policies give 
overall basic guidance for the management of 


telecommunications. 


C. LEVELS OF REQUIREMENTS 

According to SECNAVINST 11120.1D and DOD Directive 
4630.1, the telecommunications environment has three levels 
of requirements: major, below-threshold, and minor 
requirements. A major telecommunications requirement is 
defined as a telecommunications requirement exceeding 
$500,000 in investment cost for government-owned 
facilities, or exceeding $200,000 in total annual cost for 
leased facilities. A below-threshold or 
below~-the-threshold requirement is defined as a 
telecommunications requirement costing more than $100,000, 
but less than $500,000 in investment cost for 
government-owned facilities or less than $200,000 annually 
in leased facilities costs. <A minor requirement is defined 
as a telecommunications requirement costing $100,000 or 
less, whether the facility is government-owned or leased. 
The dollar thresholds for each level of requirements 
determines the management process of validation and 


approval by higher authority. 
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D. DOLLAR THRESHOLDS 

In the preceding section, dollar figures were 
mentioned. These dollar figures are the dollar thresholds 
for the varmious levels of requirements. To briefly 
mention again, dollar thresholds for major 
telecommunications requirements are costs exceeding 
$500,000 in investment cost for government-owned facilities 
or $200,000 in total annual cost for leased facilities. 
Below-threshold requirements dollar thresholds are costs 
less than $500,000 for investment and $200,000 for leased 
facilities, but costing more than $100,000. Minor 
telecommunications requirements dollar threshold is a cost 


of $100,000 or less. 


E. PROCEDURE/SCHEDULE FOR SUBMITTING PLANS 

According to SECNAVINST 11120.1D, in order to 
facilitate effective program management and review, DOD 
Directive 4630.1 requires an annual submission of major 
telecommunications requirements and associated Program 
Change Requests (PCRs) on a consolidated basis to the 
Secretary of Defense (SECDEF) by 15 May each year. Before 
the SECDEF receives the information, submission of plans up 
the chain of command must occur. The procedure to 
accomplish this task is the telecommunications requirements 


process (see Enclosure (4) to Appendix B). 
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As stated by OPNAVINST 2800.2, the requirements process 
begins with the identification of telecommunication needs 
based upon the mission of the activity and the operational 
Pain ine the activity must support. The user or Requiring 
Activity (R/A), who is defined as the O&M user that 
identifies and submits a telecommunications requirement to 


support missions/tasks/functions, identifies its 


—— 


telecommunications support needs and forwards these 
requirements via the chain of command to the submitting 
authority. The submitting authority reviews and comments 
on the requirements. 

According to SECNAVINST 11120.1D, telecommunications 
requirements applicable to a geographical area in support 
of the operational responsibility of a Unified/Specified 
Commander will be submitted as amplified by the appropriate 
Unified/Specified Commander with copies to the CNO. Navy 
commands not assigned to a Unified/Specified Commander will 
submit major and below-threshold telecommunications 
requirements via the chain of command to the Commander, 
Naval Communications Command (COMNAVCOMM); now 
COMNAVTELCOM). As stated by OPNAVINST 2800.2, the 
Submitting authority forwards the information to 
COMNAVTELCOM. 

COMNAVTELCOM evaluates and validates minor 


telecommunications requirements. COMNAVTELCOM also 
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forwards major and below-threshold telecommunications 
requirements to CNO with appropriate recommendations. 

In accordance with SECNAVINST 11120.1D, the major and 
below-threshold telecommunications requirements shall be 
submitted annually prior to 1 September using the format 
Shown in Appendix C. Requirements received after the 1 
September cut-off date will be held for submission on the 
following i September. Emergency requirements which cannot 
be deterred until the next submission date may be submitted 
at any time. 

According to SECNAVINST 11120.1D, upon validation of 
major telecommunications requirements originated by 
commands of the Department of the Navy (DON) not under a 
Unified/Specified Command, CNO will coordinate with the 
Unified/Specified Commander when the requirement involves 
facilities into, within, or through the geographical area 
of responsibility of such a Commander. 

If the telecommunications requirements are applicable 
to the DCS, then CNO will submit validated requirements to 
the Joint Chiefs of Staff (JCS) for processing. JCS will 
refer the requirements to the Defense Communications Agency 
(DCA) to determine the availability of existing resources. 

If the telecommunications requirements are not 
applicable to DCS, then CNO will inform appropriate Program 
Element Sponsors. These sponsors will: prepare supporting 


Subsystem Project Plans (SPP), if required, according to 
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Appendix D; assure that resources necessary to support the 
requirements are included in annual Secretary of the Navy 
(SECNAV) Program Objectives (PO) submissions; prepare a 
Gmeto PCR for inclusion in the Navy's consolidated 
communications submission; and submit the draft PCR 
together with the requirements and the SPP to COMNAVCOMM by 
1 April in order that consideration of the PCRs may be 
accomplished and forwarded to CNO for submission in time to 
meet the SECDEF imposed deadline of 15 May. 

As stated by SECNAVINST 11120.1D, if the 
telecommunications requirements are below-—the-threshold, 
then the CNO reviews, validates and approves the 
requirements. Upon validation of the requirements 
below-threshold, CNO will inform SECDEF and JCS of the 
approval. Then CNO will insure that necessary supporting 
plans are prepared and necessary resources to support the 
requirement are included in an appropriate PCR submission 
to SECDEF. The telecommunications requirements 
below-threshold will normally be considered for funding in 
the fiscal year that begins 22 months after the 1 September 
cut-off date. 

It should be mentioned here that validation in itself 
does not provide funding or resources to support the 
requirement. According to OPNAVINST 2800.2, validation is 
a normal prerequisite to programming and budgeting actions. 


Only after successful programming and budgeting actions can 
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funding of validated telecommunications requirements occur. 
User requirements for which COMNAVTELCOM has O&M 
responsibility must be received not later than 31 July 
annually. This is to insure validation and inclusion with 
the initial Program Objective Memorandum (POM) input to 
CNO. If the POM input survives the CNO review process, it 
is submitted to SECNAV and SECDEF. At this point the 
individual requirement may have lost its identity, having 
been included under a broader project or program title. 

SECDEF approval of the SECNAV POM leads to budget 
formulation, separate budget and congressional approval 
approximately 27 months later. This lead time cycle applies 
also to those requirements forwarded by submitting 
authorities for inclusion in the POM. 

As mentioned earlier, the vehicle for submission of major 
and below-threshold telecommunications requirements is an 
SPP. As stated by OPNAVINST 2800.2, an SPP may be submitted 
at any time, but it is necessary to allow time for review and 
approval to be completed at all levels at least 60 days prior 
to the annual POM input to the consolidated telecommunica- 
tions program. Minor requirements may be submitted at any 
time. Requirements data forms are also required for all tele- 
communications requirements. It should be mentioned here that 
in Situations involving numerous activities or locations, new 


concepts, or a large number of circuits, a communications 
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plan may be required of the requiring activity or 
Submitting authority. ADP is usually involved in these 
types of situations. 

It was mentioned earlier, under section "B. Policy," 
that some telecommunications requirements are applicable to 
DCS and that COMNAVTELCOM will program and budget the costs 
for DCS switched networks. According to NAVIELCOMINST 
2800.1B, Naval activities will submit requests for 
telecommunications service within the DCS to COMNAVTELCOM. 
(Appendix E is a copy NAVTELCOMINST 2800.1B, excluding 
Enclosures (1) and (2)). COMNAVTELCOM serves as the Navy 
Telecommunications Certification Office (TCO) for the lease 
or allocation of approved telecommunications services and 
facilities required by the Navy. The TCO submits 
Telecommunications Service Requests (TSRs) to DCA 
activities for telecommunications service ordering and 
other actions required to provide user services. The Navy 
submits message requests (commonly referred as Feeder TSRs) 
for telecommunications service. Submission of certain 
Feeder TSRs require prior validation in accordance with 
GCRHAVINST 2800.2. 

| Feeder TSRs are divided into three categories of which 
two pertain to ADP (see Figures 1 and 3 in Appendix E). 
Category I requests are processed by the Navy TCO. Under 
Category I the requesting activity will submit Feeder TSRs 


GO CUMMAVTELCOM for action and to others for information. 
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Commander, Naval Data Automation Command (COMNAVDAC) will be 
included as an information addressee on all Category I Feeder 
TSRs involving data communications services. The other 
category pertaining to ADP is Category III where requests 
pertain to functions of the data automation commands. 
According to Category III procedures, the requesting activity 
under COMNAVDAC will submit Feeder TSRs to COMNAVDAC for 
action and to COMNAVTELCOM and others for information. Upon 
concurrence by COMNAVDAC the Feeder TSRs will be processed by 
COMNAVTELCOM. There are leadtimes associated with these 
Feeder TSRs and they must be complied with for submission by 
the TCO (see Enclosure (3) to Appendix E). Pricing 
information is provided in Enclosure (4) to Appendix E. 

This section has presented the complex procedure/ 
schedule for submitting telecommunications requirements 
plans. In addition, all aspects of the telecommunications 
requirements procedures as related to supporting ADP were 
included. Each level of requirements has different 
procedures and different validation/approval authorities (as 


will be discussed later). 


F. SUBMITTING AUTHORITY 
1. Telecommunications Support 
According to OPNAVINST 2800.2, Submitting Authority 
(S/A) is defined as a major claimant or designee authorized 


to compile and submit Naval telecommunications 
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requirements. Submitting authorities will ensure that 
telecommunications requirements are identified during the 
appropriate programming and budgeting cycle. Commands and 
activities at all levels are responsible for recognizing 
communications deficiencies and for identifying and 
submitting new and revised telecommunications requirements to 
satisfy current and planned operations. The submitting 
authority will review, approve, or modify, and forward 
requirements for all activities for whom it is responsible. 
Below is a list of Navy submitting authorities. [Ref. 12] 


Commander in Chief U.S. Naval Forces, Europe 
Commander in Chief U.S. Atlantic Fleet 
Commander, Naval Air Systems Command 
Comptroller of the Navy 

Chief of Naval Operations 

Commander, Naval Civilian Personnel Command 
Chief of Naval Reserve 

Commander, Naval Data Automation Command 
Commander, Naval Electronic Systems Command 
Commander, Naval Facilities Engineering Command 
Commandant, Marine Corps 

Chief, Bureau of Medicine and Surgery 
Commander, Naval Telecommunications Command 
Commander, Naval Intelligence Command 
Director of Naval Laboratories 

Chief of Naval Material 

Chief of Naval Research 

Commander, Naval Security Group 

Chief of Naval Education and Training 
Oceanographer of the Navy 

Chief of Office of Information 

Commander in Chief U.S. Pacific Fleet 
Commander, Naval Military Personnel Command 
Commander, Military Sealift Command 
Commander, Naval Sea Systems Command 
Director of Strategic Systems Project Office (AM-1) 
Commander, Naval Supply Systems Command 
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As stated by SECNAVINST 11120.1D and DOD Directive 
4630.1, a Component Commander, Commander of a subordinate 
Unified/Specified Command or a Field Element/Activity of a 
DOD component, located within a Unified/Specified Command 
Area and having telecommunications requirements, will 
Submit his requirements to the Commander of the 
Unified/Specified Command for validation. Navy Commands, 
not assigned to a inteewed! cpeeiraed Commander, shall submit 
major and below-threshold telecommunications requirements 
to the CNO via the chain of command and COMNAVCOMM. 
According to OPNAVINST 2800.2, minor telecommunications 
requirements are submitted by a requiring activity. 

2. ADP Support 

Major, below-threshold and minor telecommunications 
requirements are considered a general type of 
telecommunications service and may be used for ADP. 

Another general type of telecommunications service used for 
ADP support is telephone service, which is also submitted 
by a requiring activity or public works. It should be 
mentioned here that telephone service is managed by the 
Commander, Naval Facilities Engineering Command 
(COMNAVFACENGCOM) and not COMNAVTELCOM. Specific types of 
telecommunications services used to support ADP are AUTODIN 
II, submitted by a requiring activity or submitting 


authority; and other ADP interconnects, submitted by a 
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requiring activity. Table 5-1 in Enclosure (5) to Appendix 


B identifies submitting authorities. 


G. VALIDATION AUTHORITY 

As stated by OPNAVINST 2800.2, validation is defined as 
the determination that a stated telecommunications 
requirement has been evaluated and found to be justified on 
the basis of need for fulfillment of an assigned mission, 
task or function. Validation does not constitute direction 
to fulfill the requirements; it is added authority for 
programming, budgeting, and implementation when resources 
become available. According to SECNAVINST 11120.1D and DOD 
Directive 4630.1, the Commander of the Unified/Specified 
Command will validate telecommunications requirements 
submitted to him by commands located within his 
Unified/Specified Command Area. The CNO will review and 
validate major and below-threshold telecommunications 
requirements for Navy Commands not assigned to a 
Unified/Specified Commander. On the authority of OPNAVINST 
2800.2, COMNAVTELCOM validates minor telecommunications 
requirements, including changes to existing services and 
facilities. Telephone service, a general type of 
telecommunications service used for ADP support, is 
validated by COMNAVFACENGCOM. Specific types of 
telecommunications services used to support ADP are AUTODIN 


II, validated by COMNAVTELCOM; and other ADP interconnects, 
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validated by CNO or COMNAVTELCOM, and in some instances, 
Command and Control (C*) Area Commanders and JCS. Table 
5-1 in Enclosure (5) to Appendix B identifies validation 
authorities. Hence, the validation authority also plays an 
important role in the telecommunications requirements 
process. This authority allows the requirements process to 
continue into the programming and budgeting phase for 


aemLon. 


H. APPROVAL AUTHORITY 

According to OPNAVINST 2800.2, approval is defined as 
concurrence that a stated requirement is recommended for 
validation and is acceptable for planning and 
implementation. Approval is implicit when a requirement is 
forwarded by a submitting authority. As stated by 
SECNAVINST 11120.1D and DOD Directive 4630.1, upon receipt 
of validated telecommunications requirements from 
Unified/Specified Commands, the JCS will review and 
recommend approval or disapproval of the requirements. 
SPPs are prepared by the appropriate agency. Then the 
requirements and supporting documentation are sent to the 
SECDEF for approval. Navy Commands not assigned to a 
Unified/Specified Commander have two approval authorities. 
One authority is CNO for telecommunications requirements 
below-the-threshold. In this case, CNO informs SECDEF and 


JCS of the approval. The other approval authority is 


Bat 
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SECDEF for major telecommunications requirements. 

According to OPNAVINST 2800.2, CNO will approve 
below-threshold telecommunications requirements and 
CNO/SECDEF will approve major telecommunications 
requirements for the DON. Approval authority for minor 
telecommunications requirements is the submitting 
authority. Telephone service, a general type of 
telecommunications service for ADP support, is also 
approved by the submitting authority. Specific 
telecommunications requirements which support ADP are 
AUTODIN II, approved by the submitting authority; and other 
ADP interconnects, approved by the submitting authority and 
COMNAVDAC. Table 5-1 in Enclosure (5) to Appendix B 
identifies approval authorities. Therefore, the approval 
authority gives final word on concurrence for validation 


and on acceptability for planning/implementation. 


I. SUMMARY 

Telecommunications requirements of leased services in 
support of ADP reflect the largest growth and cost in 
telecommunications support. The current management 
environment of telecommunications in the Navy was just 
discussed in the areas of policy, levels of requirements, 
dollar thresholds, procedure/schedule for submitting plans, 
submitting authority, validation authority, and approval 


authority. The guidance provided in the various 
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instructions and directive that was just discussed ensure 
that telecommunications system planning, programming and 
budgeting to interconnect and support ADP planning and 
development are coordinated, timely and consistent with 
Federal, DOD and Navy policy. Telecommunications services 
in support of ADP facilities or terminals requiring 
telecommunications interconnect services fall into one of 
the levels of telecommunications requirements and dollar 
thresholds. The guidance for submitting telecommunications 
requirements in support of ADP (see Appendix 1 to Enclosure 
(5) to Appendix B) follows the same pattern as that 
discussed under the section "procedure/schedule for 
submitting plans." Early identification of 
telecommunications requirements by major claimants permit 
programming and budgeting action coinciding with the normal 
programming and budgeting cycle. According to OPNAVINST . 
2800.2, COMNAVDAC and COMNAVTELCOM will conduct a joint 
review of future telecommunications requirements in support 
of ADP in conjunction with the annual POM submissions 
(normally on or about mid-August). Telecommunications 
eapert and interface requirements will be defined by the 
requesting activity in coordination with COMNAVDAC and 
COMNAVTELCOM prior to the initiation of detailed design of 
ADP systems. The requiring activity will prepare an SPP 
for major and below-threshold telecommunications 


requirements and will forward the SPP with the Automated 
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Data System (ADS) plan. Minor telecommunications 
requirements may be incorporated in an SPP or submitted 
individually. Until implementation of AUTODIN II, the only 
reasonable means of satisfying ADP interconnect 
requirements are dedicated lines or dial-up telephone lines 
conditioned for data transmission. Government furnished, 
on-base or intrasite connections, and telephone dial-up 
service to the government exchange are obtained locally. 
Upon implementation, AUTODIN II will be the means to 
satisfy communications interconnects for ADP facilities. 
Exceptions to this will require operational and/or cost 
justification to obtain validation for dedicated 
communications service. The submitting, validation and 
approval authorities of telecommunications requirements in 
support of ADP are determined by the levels of 


requirements, dollar thresholds and type of service. 
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III. CURRENT MANAGEMENT ENVIRONMENT OF AUTOMATIC DATA 


PROCESSING 


A. INTRODUCTION 

The current management environment of ADP in the Navy is 
one of Life-Cycle Management (LCM). LCM is defined as the 
process for administering an AIS (a collection of functional 
user and ADP personnel, procedures, and equipment (including 
ADPE) which is designed, built, operated and maintained to 
collect, record, process, store, retrieve and display 
information over its whole life with emphasis on 
strengthening early decisions which shape AIS costs and 
utility. These early decisions must be based on full 
consideration of functional, ADP, and telecommunications 
requirements in order to produce an effective AIS. 

[Ref. 13] 

The LCM process seeks to achieve certain objectives. 
These objectives are: to assure management accountability 
for the success or failure of AIS developments and identify 
the roles and responsibilities of functional, 
telecommunications and ADP managers throughout the 
life-cycle of an AIS; to establish a control mechanism to 
assure that an AIS is developed, evaluated and operated in 


an effective manner at the lowest total overall cost; to 
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provide visibility for all resource requirements of an AIS; 
and to promote cost effective standardization of AIS for 

use throughout the DOD and the DON. [Ref. 14] Relative to 
these objectives, guidance has been published in certain 
instructions and a directive. These documents are: 
SECNAVINST 5231.1A, "Life-Cycle Management of Automated 
Information Systems within the Department of the Navy," dated 
20 November 1979; DOD Directive 7920.1, "Life-Cycle 
Management of Automated Information Systems (AIS)," dated 17 
October 1978; DOD Instruction 7920.2, "Major Automated 
Information Systems Approval Process," dated 20 October 
1978; and SECNAVINST 5230.6A, "Automatic Data Processing 
Approval Authority and Acquisition/Development Thresholds; 
delegation of," dated 31 August 1981. The management of 
AIIS covers such areas as policy, levels of AIS, ADP 
approval thresholds, procedure/schedule for submitting 
plans, submitting authority, validation authority and 
approval authority. These areas will be discussed in turn 
with regard to the management of AIS development in the 


Navy, emphasizing the telecommunications support of ADP. 


B. POLICY 

Policy guidance is given for all AIS plus specific 
guidance is given for major AIS. According to SECNAVINST 
525i.th, a1] AIS or revisions to such will be managed in 


accordance with SECNAVINST 5231.1A and DOD directive 
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7920.1. Appendix F is a copy of SECNAVINST 5231.1A. These 
AIS will have a Mission Element Need Statement (MENS) 
prepared in accordance with DOD Directive 7920.1 (see 
Enclosure (3) to Enclosure (2) to Appendix F). Also in 
accordance with DOD Directive 7920.1, specific tasks, 
decision points, and milestones shall be established within 
each life-cycle phase of an AIS in order that progress can 
be assessed and corrective action taken if time or cost 
Slippages occur. As stated by SECNAVINST 5231.1A, the AIS 
will be reviewed and approved at each milestone at the 
appropriate level of authority as establisned in SECNAVINST 
5230.6A. According to DOD Directive 7920.1, the review and 
approval mechanisms used during the life-cycle management 
of any AIS shall include coequal functional, 
telecommunications, and ADP participation and consultation 
to ensure full consideration of the economic, technological 
and operational factors involved. On the authority of 
SECNAVINST 5231.1A, each AIS will have a designated 
functional sponsor, who will validate requirements. Also 
as stated by SECNAVINST 5231.1A, standard AIS will be 
employed to the maximum feasible extent and will be 
developed and maintained centrally. Proposals for new or 
revised AIS will be justified on a cost/benefit basis and 
approved in accordance with SECNAVINST 5230.6A. Another 
important policy guide is that multi-functional AIS which 


involve multiple sponsors will have a primary sponsor 
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identified by mutual agreement and a Memorandum of 
Understanding (MOU). 

The following policy guidance is for major AIS. 
SECNAVINST 5231.1A states that an AIS or its modifications 
at Levels 1, 2 or 3 Approval Thresholds, which are 
established by SENAVINST 5230.6A, will meet major AIS 
System Decision Paper (SDP) annex requirements outlined in 
DOD Instruction 7920.2 (see Enclosure (1) to Enclosure (3) 
to Appendix F). These particular AIS will be justified by 
an economic analysis prepared during the Definition/Design 
Phase of the life-cycle process in accordance with DOD 
Directive 7920.1. An AIS at Approval Threshold Levels i, 2 
or 3 will also be submitted as a definitive or consolidated 
issue in the Planning, Programming and Budgeting System 
(PPBS). Also in accordance with DOD Directive 7920.1, 
Congress shall be informed about major AIS acquisitions as 
they occur. Both sets of policy guidance provide for 


overall management of ADP in the Navy. 


C. LEVELS OF AUTOMATED INFORMATION SYSTEMS 

According to SECNAVINST 7920.1, the LOM concept, 
guidelines and documentation shall be applied to major 
automated information systems and, as appropriately 
adapted, employed for each AIS which is not designated as a 
major AIS. Thus, an AIS has two levels of requirements: 


major AIS and other AIS. As stated by DOD Directive 
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7920.1, an AIS or significant revision of an existing AIS 
meeting any one of a certain criteria shall be designated 
as a major AIS. The criteria for a major AIS is as 
follows: the AIS has anticipated costs in excess of 
$100,000,000 during the time span from the Mission 
Analysis/Project Initiation Phase through the extension and 
installation of the developed AIS to all operating sites; 
or the AIS has estimated costs in excess of $25,000,000 in 
any Single year; or the AIS is designated as being of 
Special interest by the Office of the Secretary of Defense 
(OSD). Estimates for measurement against these criteria 
shall be computed in constant dollars from the Mission 
Analysis/Project Initiation Phase year and shall consider 
functional costs, such as initiation investigation, 
requirements definition, test certification; 
telecommunications costs, such as dedicated communications 
circuits; and ADP costs. An AIS not meeting one of the 
criteria is in the category of other AIS. The levels of 


AIS determine what procedures are completed for LCM. 


D. AUTOMATIC DATA PROCESSING APPROVAL THRESHOLDS 

ADP costs are related to approval thresholds. 
According to SECNAVINST 5230.6A, there are ADP approval 
thresholds for each of the four levels of approval 
authority. The dollar thresholds and approval levels for 


the development of an AIS are as follows: costs exceeding 
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$25,000,000 are Approval Level 1; costs above $5,000,000 
and up to $25,000,000 are Approval Level 2; costs above 
$500,000 and up to $5,000,000 are Approval Level 3; and 
costs up to $500,000 are Approval Level 4. 

As stated by SECNAVINST 5230.6A, thresholds for AIS 
development are in terms of the total cost to develop and 
eventually install the AIS at all operating sites. Total 
costs pertain to all ADP costs and all non-ADP costs that 
directly relate to the development effort. In estimating 
the AIS development costs to be compared to the approval 
authority thresholds, certain considerations apply. One 
consideration is that all ADP and non-ADP costs to develop 
the AIS, expected to be incurred between approval of the 
MENS at Milestone O and the final installation at all 
operating sites (post - Milestone III), are to be combined. 
Another consideration is that the costs will include all 
One-time, in-house and ADP services contract costs for the 
study, definition, design, development, test and 
installation of the AIS. These costs include personnel, 
support, logistics, training, and other costs incurred in 
functional, ADP and telecommunications areas. Hardware and 
software maintenance costs incurred prior to Milestone IIl 
Should also be included. A final consideration is that the 
costs will include all purchase or leased costs associated 
with ADPE acquisition/reutilization and proprietary 


software acquisition actions required in support of the AIS 
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development, installation and operations. If any 
individual ADP contract or equipment 
acquisition/reutilization action is part of an AIS 
development (including conversion or modification) and is 
approved as part of an AIS development effort, then it does 
not require separate ADP approval. If the total cost of an 
AIS development effort or the cost of any one of its 
component actions, such as ADPE acquisition/reutilization 
or acquisition of ADP services indicates that differing 
levels of approval authority are required, then the entire 
AIS development and all of its component actions must be 
approved at the highest indicated level of approval 
authority. It should be mentioned here that segmenting 
large ADP actions (including AIS, hardware or services 
acquisitions) into smaller segments solely to circumvent 
the approval thresholds is prohibited. Thus, costs for AIS 
development are very critical in determining the approval 


authority. 


BE. PROCEDURE/SCHEDULE FOR SUBMITTING PLANS 

According to DOD Directive 7920.1, the procedures for 
Submitting plans for review, validation and approval are 
tied to the life-cycle management phases. Overall, the 
life-cycle of an AIS is composed of the broad phases: 
Mission Analysis/Project Initiation; Concept Development; 


Definition/Design; System Development; and 
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Deployment/Operation (see Enclosure (2) to Enclosure (2) to 
Appendix F). 

As stated by DOD Directive 7920.1, the purpose of the 
Mission Analysis/Project Initiation Phase is to identify a 
mission element need or set of functional requirements; 
validate that need; and recommend the exploration of 
alternative functional concepts to satisfy the need. This 
phase is completed when the MENS is approved at Milestone O 
by the appropriate approval authority. Authority is also 
given to explore and develop alternative concepts. 
According to SECNAVINST 5231.1A, it is mentioned here that 
COMNAVDAC is responsible for consolidating and maintaining 
a file of approved MENS. This is done in an effort to 
anticipate ADP resource requirements, to centrally identify 
and discourage functional systems development redundancy, 
and to facilitate ADP management. 

In accordance with DOD Directive 7920.1, the purpose of 
the Concept Development Phase is to solicit and evaluate 
alternative methods to accomplish the function shown in the 
approved MENS and to recommend one or more feasible 
concepts for further exploration. <A determination is made 
as to whether several alternative concepts should be 
demonstrated or the demonstration should be omitted. If it 
is decided that a demonstration is necessary, each 
functional concept selected for demonstration will be 


outlined to the point that the function is bounded and all 
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risks stated. Competitive demonstrations are intended <o 
verify that the chosen concepts are sound, could perform in 
an operational environment, and provide a basis for final 
selection of a concept. 

During the Concept Development Phase modeling and 
Simulation of various concepts may be necessary to 
establish feasible functional baselines for further 
exploration. This phase is completed when the appropriate 
approval authority issues approval at Milestone 1 to 
demonstrate alternative concepts or to proceed directly to 
definition and design of an AIS based on a selected 
Concept. 

One important aspect applying to the Concept 
Development Phase is that the interface of ADP, 
telecommunications and other supporting elements will be 
recognized as an integral part of the AIS from the outset 
of planning and analysis efforts. Technical systems 
concepts, requirements, specifications and costs for 
communications assets will be identified and coordinated 
with COMNAVTELCOM during this phase and throughout the 
life-cycle of each AIS in accordance with DOD Directive 
Aa GOR. 

According to DOD Directive 7920.1, the purpose of the 
Definition/Design Phase is to define fully the functional 
requirements (system/subsystem specifications) and to 


design an operable AIS. This phase is completed when ADP 
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and telecommunications technical adequacy has been 
validated, and approval by the appropriate approval 
authority is issued at Milestone II to fully develop the 
system. Specific aspects that apply to this phase are that 
functional requirements and processes to be automated shall 
be documented and validated by an appropriate senior 
functional policy official before an AIS design is 
commenced and, as a goal, the overall AIS will be conceived 
and sized in a manner that will permit the development and 
evaluation of each module within nine to twelve months 
after detailed design of the AIS has been completed. 

As stated by DOD Directive 7920.1, the purpose of the 
System Development Phase is to develop, integrate, test and 
evaluate the ADP and the total AIS. This phase is 
completed when appropriate functional officials approve the 
AIS as satisfying the mission need; and at Milestone III 
approval is issued by the appropriate approval authority to 
deploy and operate the approved AIS. An important aspect 
related to this phase is that all components of the AIS, 
sucn as functional, ADP, and telecommunications 
requirements, shall be managed as configured items. 

According to DOD Directive 7920.1, the main purpose of 
the last phase, Deployment and Operation, is to implement 
the approved operational plan, including 
extension/installation at other sites. This last phase is 


also to continue approved operations; to budget adequately; 
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and to control all changes and maintain/modify the AIS 
during its remaining life using well defined configuration 
management procedures. 

To supplement the LCM guidance of DOD Directive 7920.1, 
DOD Instruction 7920.2 establishes the review and decision 
process and procedures for major AIS. According to DOD 
instruction 7920.2, this decision process is called the SDP 
process. Basically, the SDP process provides for 
appropriate policy level involvement in key decisions 
during the life-cycle of each major AIS. An SDP shall be 
prepared following the approval of the MENS to support the 
Navy and OSD reviews, coordination, and decisions before 
continuation of the AIS development. After review and 
concurrence by the appropriate senior policy official of 
the Navy (Assistant Secretary of the Navy (Financial 
Management) (ASN(FM))), the SDP shall be forwarded to the 
Ree tend Secretary of Defense (Comptroller) (ASD(C)) for 
coordination of OSD review and decision. The OSD decision 
shall be recorded in the SDP and returned to the Navy for 
action. Then the SDP shall be maintained in an updated 
status by the project manager and resubmitted to the OSD av 
the next milestone. 

As stated by DOD Instruction 7920.2, the approval 
process of a major AIS complements the PPBS. This occurs 
by the concentration on key issues related to AIS 


development progress and on effective OSD reviews at key 
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milestones. Major AIS decisions must fit into the 
affordability framework of the PPBS where OSD 
decisionmaking is keyed to the balancing of all vrograms 
within established DOD fiscal limits. Each major AIS shall 
be submitted as a definitive line in the POM and as 
separate ADP budget exhibits. The OSD initiatives and 
objectives for major AIS shall be reflected in the annual 
Consolidated Guidance Memorandum (CGM) by appropriate OSD 
officials. AIS review decisions shall be reflected in the 
Five Year Defense Program (FYDP) at the next scheduled 
update. This shall be accomplished either during the 
Program Objectives Memorandum/Program Decision Memorandum 
process or during the budget submission process, depending 
on when the OSD review is accomplished and the related 
decision is made. In cases where a Pom or budget 
Submission to OSD deviates significantly from a previous 
AIS decision, the deviation plus cost/schedule performance 
impact, will be noted and explained. Each SDP affected by 
an approved program or budget decision shall be updated 
within 30 days, referencing the appropriate decision 
document. 

pecordime to DOD Instruction 7920.2, magor AIS follow 
the life-cycle phases for decisions (see Enclosure (2) to 
(Enclosure (3) to Appendix F). The Milestone O decision 
occurs at the completion of the Mission Analysis/Project 


Initiation Phase. In this decision OSD approves the MENS 
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which permits the Navy to proceed in identifying 
alternative concepts to satisfy the functional need. At 
the completion of the Concept Development Phase, the 
Milestone i decision is made in which OSD considers the 
updated SDP to ascertain the adequacy of planning and 
determines whether to proceed to definition/design of an 
AIS based on a single concept. After the Definition/Design 
Phase is completed, OSD makes the Milestone II decision. 

In this decision, OSD reviews the updated SDP to ascertain 
the general progress of the project, the overall 
completeness and adequacy of the AIS design specifications, 
the thoroughness of the various planning documents, and the 
updated risk and economic analysis. Then OSD approval 
permits full scale development of the ADP system. At the 
Milestone III decision, which is at the completion of the 
System Development Phase, OSD reviews the updated SDP and 
determines whether the developed and tested AIS is ready to 
be deployed for operation at the operating site(s). After 
the Deployment/Operation Phase begins, OSD occasionally 
participates with the Navy in system effectiveness reviews. 
These reviews are to determine if the system effectively 
serves its users, to identify potential obsolescence, and 
to validate/certify continued need for the system. Overall 
the LCM process provides a good management procedure to 


follow an AIS through its entire life. 
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F. SUBMITTING AUTHORITY 

The submitting authority for ADP actions is the 
requesting activity, who submits a MENS, and if applicable, 
an SDP up the chain of command for action and eventually 
approval or disapproval. The submitting authority must 
comply with all policy and procedures for the appropriate 


level of AIS. 


G. VALIDATION AUTHORITY 

According to SECNAVINST 52351.1A, the DON functional 
Sponsors are responsible for validating requirements, which 
exceed Level 3 Approval Authority and are consistent with 
mission priorities within the sponsors' purview, and 
establishing priorities for those requirements. Functional 
sponsors will ensure that functional, ADP, and 
telecommunications plans are developed and maintained to 
reflect objectives, projected functional requirements, and 
anticipated operating environment. They will also obtain 
funding certification; advise COMNAVDAC when an AIS is 
expected to meet the criteria for a major AIS as defined in 
DOD Directive 7920.1. Below is a list of Navy functional 


sponsors. [Ref. 15] 
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SPONSOR 


ASSTSECNAV RES CMC 


General Counsel/ 
Judge Advocate 
General 

OP-O9B 

OP-095 

OP-O9R 

DONPIC 

OP-090 

OP-090 

NAVCOMPT 

AUDITOR GENERAL 
of the NAVY 

OP-093 

OP-094 

OP-095 

OP-098/CNR 


OP-008 
OP-009 
OP-0O1 
OP-04 


OP-05 


OP-04 
OP-04 
OP-04 
OP-04 
OP-06 
OP-06 
OP-009 
OP-04 


FUNCTIONS/SUBFUNCTIONS 


Scientific & Engineering Marine Corps 
Activities 
Legal 


Administration 

Navigation, Time and Frequency 
Reserve Affairs 

Five-Year Defense Plan Management 
Programming 

Budgeting 

Accounting 

Auditing 


Medical Services 

Command and Control and Communications 
Oceanography 

Research, Development, Test and 
Evaluation 

Inspection 

Navy Internal Security 

Manpower, Personnel and Training 
Construction, Overhaul, Repair and 
Maintenance —- Ships 

Construction, Overhaul, Repair and 
Maintenance — Aircraft 

Material 

Transportation 

Shore Facilities -— Navy 

safety 

Foreign Military Sales 

Strategic Planning 

Intelligence 

Base Operating Support 


According to SECNAVINST 52351.1A, the DON functional 


Sponsors will also appoint a functional manager for each 


AIS within their purview. 


It should be mentioned here that 


the functional manager will appoint a project manager, and 


a telecommunications manager (when required) for each AIS. 


The project manager will coordinate functional, technical, 
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and telecommunications activities. The telecommunications 
manager will be responsible for the design of 
telecommunications requirements; be responsible for test 
and implementation of telecommunications hardware and 
software which satisfy functional system requirements; 
develop a Telecommunications Subsystem Project Plan (TSPP 
or SPP) in accordance with SECNAVINST 11120.1D (Appendix 
D); participate in reviews as scheduled by the project 
manager; and be responsible for the preparation of 
telecommunications supporting documentation as required by 
SECNAVINST 11120.1D. Thus, the validation authority plays 


an important role in the LCM process. 


H. APPROVAL AUTHORITY 

As was stated earlier, the type and cost of an ADP 
action determines the approval authority level to which it 
should be submitted. Hach approval authority shall ensure 
that appropiate review has been accomplished prior to 
Submission to higher authority for ADP actions which 
require submission to a higher authority for approval. It 
Should be mentioned here that upon review of the MENS, 
submitted in accordance with SECNAVINST 5251.14, 
established higher level approval authorities may designate 
an ADP action as a special interest item. This preempts 
the established thresholds and requires that the action be 


processed by elevating it to the preempting authority's 
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approval level. Responsible approval authorities are to 
review and evaluate requests for approval of ADP actions 

and take appropriate steps to approve or disapprove those 
actions within delegated thresholds. Below is a list of Navy 


ADP approval authorities. [Ref. 16] 


Level l 
senior ADP Policy Official of the Department of the Navy 


Level 2 

Chief of Naval Operations* 
Commandant of the Marine Corps 
Director, DON ADP Management* 

*COMNAVDAC is delegated CNO/Director, DONADPM Level 2 
Approval Authority for actions not related to Naval Data 
Automation Command requirements. 

*CNO (Op-942) will exercise Level 2 authority for 
actions internal to COMNAVDAC. 


Level 3 
Deputy Comptroller of the Navy 
Chief of Naval Research 
Chief of Naval Material 
Commander in Chief U.S. Atlantic Fleet 
Commander in Chief U.S. Pacific Fleet 
Commander in Chief U.S. Naval Forces, Europe 
Commander, Naval Data Automation Command 
Chief of Naval Education and Training 
Commander in Chief, Atlantic 
Commander in Chief, Pacific 
Commander, Naval Military Personnel Command 


Level 4 
Auditor General of the Navy 
Chief, Bureau of Medicine and Surgery 
Commander, Military Sealift Command 
Commander, Naval Oceanography Command 
Commander, Naval Telecommunications Command 
Chief of Naval Reserve 
Commander, Naval Intelligence Command 
Commander, Naval Security Group Command 
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As stated by SECNAVINST 5231.1A, approval authorities 
Will establish ADP executive committees for review of AIS 
actions within their authority; provide for effective 
assessment of the status and progress of each AIS; provide 
for approval of each AIS at stated decision points as 
detailed in DOD Directive 7920.1; take corrective action for 
each AIS when actual time and cost exceeds planning estimates 
by 15 percent or more at each major milestone as identified 
by DOD Directive 7920.1; and grant written waives to the 
provisions of SECNAVINST 5231.1A when any requirements are 
considered inappropriate. Approval authorities at Levels 2, 
3 and 4 will furnish a copy of all approved MENS to COMNAVDAC 
for all AIS; submit he TSPP to COMNAVDAC who will initiate 
the telecommunications validation process; and provide for 
periodic command inspections or audits of AIS development and 
life-cycle management to ensure compliance with SECNAVINST 
Sop) .i1A. 

According to SECNAVINST 5230.6A, approval authority 
established for Levels 3 and 4 may be further delegated. An 
information copy of all delegations will be prenaded to 
COMNAVDAC, who will forward them to CNO or Director, 
Department of the Navy Automatic Data Processing Management 
(DONADPM) as applicable. It should be mentioned here that 
under SECNAVINST 5230.6A, approval is not required for any 


ADP action where the annual aggregate total cost for purchase 
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or rental of ADPE, software or services does not exceed 
$10,000 (i.e., procure as local small purchase items). Thus, 
approval authorities are determined by the total cost of the 
AIS and their approval at stated milestones is an important 


part of the LCM process. 


I. SUMMARY 

Management of ADP in the Navy is accomplished through the 
five-phase process called life-cycle management. The Navy 
has implemented guidelines through instructions and a 
directive. Basically, the guidelines cover two levels of 
AIS. These levels of AIS are: major AIS and other AIS. A 
major AIS is defined as follows: costs exceed $100,000,000 
over the life-cycle of the system, or estimated costs exceed 
$25,000,000 in a single year, or the AIS is designated as 
being of special interest to the OSD. ADP dollar thresholds 
are related to the four levels of approval authority. fThe 
thresholds are stated in terms of the total cost (ADP and 
non-ADP) directly related to the development of the systen. 
According to SECNAVINST 52350.6A, ADP actions, such as the 
development of a new or revised AIS, follow certain approval 
procedures in the Navy. Actions requiring approval by the 
Senior ADP Policy Official (SPO) of the DON will be submitted 
to COMNAVDAC. Actions requiring approval above Level 3 and 


requiring expenditures over $1,000,000 must be validated and 
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certified by a functional sponsor, as stated by SECNAVINST 
5231.1A, at the deputy CNO (DCNO) or equivalent level prior to 
or Simultaneously with submission to ADP approval 
authorities. If a functional sponsor cannot be identified at 
the DCNO level, then the necessary requirements validation 
and certification of intent to program funds to support the 
action may be provided by the cognizant major claimant. The 
required validation and certification will be submitted to 
the appropriate ADP approval authority prior to the Milestone 
I review and approval of an ADP resource acquisition or an 
AIS project management plan. Prior to submitting an action 
for approval, the applicable requirements of the Government- 
wide ADP Sharing Program, reutilization, privacy, 
documentation standards, and the Commercial/Industrial 
Activities Program will be satisfied. For actions involving 
procurement of ADPE, ADPE maintenance, or commercially 
available software packages and requiring a Delegation of 
Procurement Authority (DPA) from General Services 
Administration (GSA), the requesting authority will prepare 
an Agency Procurement Request (APR) and, when required, the 
one-page summary for GSA to furnish to the House Government 
Operations Committee. Four copies of the APR and applicable 
documents will be transmitted directly to GSA by the 
appropriate approving authority. A copy of the APR and one- 


page summary will be sent to COMNAVDAC. A copy of the one- 
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page summary will be sent to the Director for Data Automation 
under the Assistant Secretary of Defense (Comptroller). 
COMNAVDAC will use the information copies received to assist 
as necessary should problems arise in GSA processing of the 
APR. The requesting authority will ensure compliance wit 

@ii specific instructions contained in the DPA. 

When telecommunications services are required in support 
of an ADP action, early identification of requirements and 
concurrent planning and approval efforts with COMNAVTELCOM 
are necessary. The ADP approval authority will not approve 
the ADP action until the required telecommunications 
certification has been given. In special cases, the ADP 
approval authority can give conditional approval of the ADP 
action pending telecommunications certification. All actions 
will be forwarded via the chain of command to the appropriate 
authority for approval or disapproval. Any authority in this 
chain of command has disapproval authority. Commands outside 
the chain of command of the approval authorities are to 
submit approval requests to COMNAVDAC and are to provide a 
COpy of fac request to the Director, DONADPM or the SPO as 
appropriate. 

Basically, a major AIS shall be reviewed and approved at 
the OSD level, and an AIS that does not meet criteria for 
designation as a major AIS shall be reviewed and approved at 


the Navy level. 


2° 





IV. _PROBLEMS AND THEIR CAUSES 


A. INTRODUCTION 

The previous two chapters discussed the current 
management environment of telecommunications and the 
current management environment of ADP, respectively. The 
current management environment of both areas was discussed 
in terms of instructions and directives. The purpose of 
this chapter is to identify problems and their causes 
ooserved in telecommunications management from an ADP point 
of view. Specific topics to be discussed are management 
environment, dollar thresholds, major requirements, 
submission procedure and schedule, validation, funding, and 
approval. Each of these topics will be discussed in turn 
making a comparison between telecommunications management 
and ADP management, and identifying the problems and causes 


of the problems. 


B. MANAGEMENT ENVIRONMENT 

The current management environment of ADP and 
telecommunications are very different. The management 
environment cf ADP is one of LCM. The life-cycle of an AIS 
is composed of the five broad phases: Mission 


Analysis/Project Initiation; Concept Development; 
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Definition/Design; System Development; and Deployment 
Operation. Users submit their requirements in a MENS, and 
if applicable, submit an SDP for major AIS. Decisions are 
made at the milestone in each phase before progressing to 
the next phase. The same approval authority makes the 
decisions at the different milestones. 

The telecommunications management environment revolves 
around the telecommunications requirements process. This 
process includes the following steps: identification and 
Submission of requirements, validation, programming and 
budgeting (approval), implementation, and operation. Users 
submit their requirements, develop an SPP and other 
Supporting documents. Decisions are made at the 
submission, validation and approval steps. Different 
authorities make these decisions depending upon the level 
of requirement. (See Table 1.) 

The problem with the telecommunications management in 
relation to ADP management is that it is confusing, 
redundant, costly, and time consuming. The problem is 
caused by the management procedures set forth in the 
requirements process. There are confusing terminology and 
Submission paths, such as DCS path or not, major or 
below-threshold; redundant routing through the chain of 
command, such as the Program Hlement Sponsor submitting the 


SPP back to COMNAVTELCOM to submit as a PCR to CNO again. 
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Rerouting through the chain of command is also costly and 


time consuming. 


C. DOLLAR THRESHOLDS 

The dollar thresholds between ADP and 
telecommunications are different. As mentioned earlier in 
the thesis, the dollar thresholds for AIS development are 
as follows: costs exceeding $25,000,000 are Approval Level 
1; costs above $5,000,000 and up to $25,000,000 are 
Approval Level 2; costs above $500,000 and up to $5,000,000 
are Approval Level 3; and costs up to $500,000 are Approval 
Level 4. 

The dollar thresholds for telecommunications are as 
follows: major requirements exceed $500,000 in investment 
cost or $200,000 in total annual leased cost; 
below-threshold requirements exceed $100,000, but cost less 
than $500,000 investment or $200,000 leased; and minor 
requirements cost $100,000 or less. (See Table 2.) 

The problem with the telecommunications dollar 
thresholds:from an ADP point of view is that they are too 
low. For example, while a Navy Command requires approval 
at Level 4 for an AIS development effort, the cost for the 
telecommunications requirements usually requires approval 
by SECDEF as a major requirement. 

The cause of this problem lies in tne figures for the 


different levels of requirements. These particular figures 
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were taken from DOD Directive 4630.1, dated 24 April 1968, 
and implemented by SECNAVINST 11120.1D, dated 19 November 
1968. OPNAVINST 2800.2, dated 2 January 1980, also 
references the SECNAVINST 11120.1D for policy and 
procedures. As seen by the dates of the DOD Directive and 
the SECNAVINST, the dollar thresholds are antiquated 
compared to what they should be. Today costs are 
escalating due to inflation, to the elimination of the 
Telecommunications Package (TELPAK) [Ref. 17], to the 
division of the American Telephone and Telegraph (AT&T) 
Company, and to modern technology and its impact on 
telecommunications equipment. Due to the Computer Inquiry 
If Decision and escalating costs, COMNAVDAC is considering 
increasing the thresholds for ADP. If this happens, then 
something needs to be done with the dollar thresholds for 


telecommunications. 


D. MAJOR REQUIREMENTS 

In the previous section on dollar thresholds, it was 
mentioned that most ADP requests for telecommunications 
Support require major telecommunications approval. The 
reader will recall that major telecommunications 
requirements exceed $500,000 in investment cost or $200,000 
in total annual leased cost. In contrast, the criteria 
set forth for a major AIS is as follows: 


life-cycle cost in excess of $100,000,000; or annual cost 
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nameweeess Gf »25,000,000; or special interest item of the 
OSD. (See Table 2.) 

A possible problem that could exist here is that major 
telecommunications requirements costs are too low when 
compared to the actual costs of telecommunications support 
today. Again, the cause to this problem is the antiquated 
cost figures for major telecommunications requirements. 
Other causes of the problem were mentioned in the last 


section. 


EB. SUBMISSION PROCEDURE AND SCHEDULE 

There are different submission vehicles for the ADP and 
telecommunications processes. The submission vehicles for 
requirements in ADP are the MENS for all AIS and the SDP 
for major AIS. The MENS are submitted at any time and 
approved at Milestone O of LOM. The remaining phases of 
LCM all relate to the requirements of the MENS. The SDP is 
submitted after the MENS to OSD and follows the same phases 
of LCM. 

The basic submission vehicles for telecommunications 
requirements are the SPP and other supporting documents. 
According to OPNAVINST 2800.2, the SPP may be submitted at 
any time, but it is necessary to allow time for review and 
approval to be completed at all levels at least 60 days 
prior to the annual POM input to the consolidated 


telecommunications program. DOD Directive 4630.1 states 
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that 15 May is the deadline for major telecommunications 
requirements submission to SECDEF. SECNAVINST 11120.1D 
states that 1 September is the annual cut-off date for 
major and below-threshold requirements submission and 1 
April is the deadline for SPP submission by Program Element 
Sponsors to COMNAVCOMM (now COMNAVTELCOM). (See Table 3.) 

The problem with with telecommunications procedure and 
schedule is the conflicting submission dates given in the 
instructions. The cause of this problem is that the DOD 
Directive and SECNAVINST have not been revised to reflect 
the 1977 change in the start of the fiscal year from i July 
to 1 eae 


F. VALIDATION 

The validation process between ADP and 
telecommunications is quite different. As mentioned 
earlier in the chapter on ADP management, the DON 
functional sponsors for ADP validate requirements, which - 
exceed Level 3 Approval Authority, and certify intent to 
program funds. This decision is based on full 
consideration of functional, ADP, and telecommunications 
requirements. The decision by the functional sponsors is 
made prior to or simultaneously with submission to ADP 
approval authorities. The functional sponsor is usually at 
the DCNO level, but may be a major claimant if a DCNO level 


Sponsor cannot be found. The required validation and 
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certification will be submitted to the appropriate ADP 
approval authority prior to the Milestone I review and 
approval of an ADP resource acquisition or an AIS project 
management plan. 

Validation for telecommunications, according to the 
OPNAVINST, is defined as the determination that a stated 
telecommunications requirement has been evaluated and found 
tenbe justified on the basis of need for fulfiliment of an 
assigned mission, task or function. Validation here does 
not constitute direction to fulfill the requirements; it is 
added authority for programming, budgeting, and 
implementation when resources become available. The 
Commander of a Unified/Specified Command will validate Navy 
telecommunications requirements related to his Command 
Area.e The CNO will review and validate major and 
below-threshold requirements for other Navy Commands. 
COMNAVTELCOM will review and validate minor threshold 
telecommunications requirements. In some instances, 
Command and Control Area Commanders and JCS, validate ADP 
interconnects other than AUTODIN II. (See Table 4.) 

The problem then associated with the validation process 
is one of timing. Telecommunications validation indicates 
the need requested is valid. Then the programming and 
budgeting (approval) process indicates there is money to 
Spend on the need at a specified time. This occurs just 


prior to implementation. Successful funding in the POM 
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then leads to implementation of the need requested. The 
ADP validation indicates tne need requested is valid and 
funds are programmed for immediately. There is no waiting 
for another step in the process to get required funding. 
The cause of the problem is the requirements process 
used in telecommunications management. Telecommunications 
management utilizes the POM process for their funding 
requirements as does ADP management. As stated earlier, 
the difference is when the actual programming and budgeting 


occur in the requirements submission process. 


G. FUNDING 

The previous section on validation leads to the problem 
of funding. As stated earlier, both telecommunications and 
ADP management procedures utilize the POM process for 
funding requirements. (See Table 4.) The problem with 
funding is also a matter of timing. Telecommunications 
funding occurs in the programming and budgeting (approval) 
phase of the telecommunications requirements process. ADP 
funding occurs in the validation process which is prior to 
or Simultaneous with submission to ADP approval 
authorities. Again, the cause of the problem is the 


telecommunications requirements process used in 


telecommunications management. 
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H. APPROVAL 

The approval process between ADP and telecommunications 
meevery Gittereny. According to the ADP instructions, the 
approval authority is determined by the type and cost of an 
ADP action. There are four levels of approval authorities 
in the Navy. In the previous section on dollar thresholds, 
the cost and level of approval were discussed for 
development of an AIS. 

Telecommunications instructions define approval as the 
concurrence that a stated requirement is recommended for 
validation and is acceptable for planning and 
implementation. Approval is implicit when a requirement is 
forwarded by a submitting authority. JCS will review and 
approve or disapprove validated telecommunications 
requirements submitted by the Unified/Specified Commanders. 
According to SECNAVINST 11120.1D and DOD Directive 4630.1, 
Navy Commands not assigned to a Unified/Specified Commander 
have two approval authorities. One authority is CNO for 
telecommunications requirements below-the-threshold. In 
this case, CNO informs SECDEF and JCS of the approval. The 
other approval authority is SECDEF for major 
telecommunications requirements. According to OPNAVINST 
2800.2, CNO/SECDEF will approve major telecommunications 
requirements. Approval authority for minor 


telecommunications requirements is the submitting 


64 








authority. ADP interconnects other than AUTODIN II are 
approved by the submitting authority and COMNAVDAC. (See 
Table 5.) 

One problem with the telecommunications approval 
process is that the approval authority for major 
telecommunications requirements is contradictory. This is 
caused by the instructions stating two different approval 
authorities. According to SECNAVINST 11120.1D and DOD 
Directive 4630.1, the SECDEF approves the major 
telecommunications requirements. But, according to 
OPNAVINST 2800.2, the major telecommunications requirements 
are approved by CNO/SECDEF. Another problem with the 
telecommunications approval process in relation to ADP is 
that it takes too long. ADP actions cannot be approved 
until the telecommunications requirements are certified. 
Only in special cases, can conditional approval be given to 
ADP actions pending telecommunications certification. The 
cause of the problem is the procedure that 
telecommunications requirements take to become validated 


and approved. 


I. SUMMARY 

This chapter has compared the management environments 
of ADP and telecommunications. A summary of the comparison 
is presented in Tables 1 thru 5 at the end of this chapter. 


This chapter has also emphasized that there are several 
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problems in the management of telecommunications in the 
Navy when compared to ADP. The problems were basically in 
the areas of management environment, dollar thresholds, 
major requirements, submission procedure and schedule, 
validation, funding, and approval. Several causes of the 
problems have been identified. The one major cause of most 
of the problems is the guidance set Lor then ie 


telecommunications instructions and directive. 
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TABLE 1. MANAGEMENT ENVIRONMENT 


ADP (AIS) TELCOMMS 


LCM Telecommunications 
Requirements Process 


MENS/SDP Requirement/SPP 
Decisions at each Decisions at each 
milestone by same step by different 
approval authority authority depending 
upon level of 
requirement 
Procedures clearly Procedures confusing 
defined and redundant 
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TABLE 2. DOLLAR THRESHOLDS/MAJOR REQUIREMENTS 


ADP (AIS) 


Major-over $100M entire life 
(OSD) Or over $25M in a 


Single year or special 


interest 


Level l-up to $100M develop- 
ment 
(ASN (FM) ) 


Level 2-up to $25M develop- 
ment 
(CNO) 


Level 3-up to $5M develop- 
ment 
(Major Claimant) 


Level 4-up to $500K develop- 
ment 
(Major Claimant) 


TELCOMMS 


Major~over $500K investment 
(OSD) or over $200K annual 
lease 


Below Threshold-less than 
major, but more than 
SLOOK annual whether 
GFE, leased or both 


Minor~less than or equal to 
SLOOK GFE, leased 
both 

(COMNAVTELCOM) 
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TABLE 3. SUBMISSION PROCEDURE AND SCHEDULE 


ADP (AIS) TELCOMMS 
MENS~-all AIS sub- Requirements-all communications 
mitted any time requests 
SDP-major AIS sub- SDP-major/below-threshold sub- 
mitted after MENS mitted at any time 


OPNAVINST-review and approve at 
all levels 60 days prior to 
POM input 


DOD Directive-May 15 deadline to 
SECDEF for major requirements 


SECNAVINST-Sept 1 cut-off date 
for requirements submission 
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TABLE 4. VALIDATION/FUNDING 


ADP (AIS) 


Functional sponsor will validate requirements and 
certify intent to program funds. This decision is based on 
full consideration of functional, ADP and teleprocessing 
requirements. 

Validation is made prior to or simultaneously with 


submission to ADP approval authorities. 


TELCOMMS 


The telecommunications requirements is justified on the 
basis of an assigned task or function. Validation does not 
constitute direction to fulfill the requirement. It gives 
added authority for programming, budgeting, and 


implementation when resources become available. 


CNO - validates major and below-threshold requirements. 


COMNAVTELCOM - validates minor requirements. 


70 








TABLE 5. 
ADP (AIS) 


Level l-up to $100M develop- 
ment 
(ASN (FM) ) 


Level 2-up to $25M develop- 
ment 
(CNO) 


Level 3-up to $5M develop- 
ment 


(Major Claimant) 


Level 4-up to $500K develop- 
ment 
(Major Claimant) 


Approved after telecommuni- 
cations requirements 
certified 


APPROVAL 


TELCOMMS 


Concurrence that stated re- 
quirement is recommended 
for validation and accep- 
table for planning and 
implementation 


Approval Authorities: 


SECDEF-major requirements 

CNO-below-threshold require- 
ments 

S/A-minor requirements 


Approved at programming and 
budgeting step 
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V. RECOMMENDATIONS 


A. INTRODUCTION 

In the previous chapter, the problems of 
telecommunications management in the Navy were discussed 
and compared to ADP management. The problems were 
identified with the areas of management environment, dollar 
thresholds, major requirements, submission procedure and 
schedule, validation, funding, and approval. The causes of 
these problems were also discussed. In this final chapter, 
the author proposes to make general recommendations for 
resolving those problems. The recommended solutions to 
these problems will concentrate on the areas of 
requirements process, dollar thresholds, major 
requirements, submission procedure and schedule, and 


document change. 


B. REQUIREMENTS PROCESS 

The current telecommunications requirements process 
involves identification and submission of requirements, 
validation, planning and budgeting, and implementation. 
Problems are observed in the validation and planning and 
budgeting (approval) steps. During the validation step, 


the requirement is justified, but the intent to program 
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funds for the requirement is not certified until the 
planning and budgeting step. The author recommends that 
the validation step for telecommunications requirements 
includes both justification of the requirement and 
certification to program funds. 
During the planning and budgeting or approval step, 
there is concurrence that a stated requirement is valid and 
is acceptable for planning and implementation. According 
to the telecommunications instructions and directive, there 
is confusion over the identification of the approval 
authority for major requirements. The author recommends 
that the DOD Directive, SECNAVINST and OPNAVINST be made 
consistent in identifying the appropriate approval 
authority for major telecommunications requirements. 

Another problem related to this topic that needs 
clarification is the telecommunications requirements 
certification before an ADP action is given approval. The 
author contends that the approval of an AIS action, 
requiring telecommunications services, constitutes 
telecommunications certification. This should not be 
difficult since close coordination in the ADP world exists 
among the functional, telecommunications and ADP personnel 
and activities on a sustained life-cycle basis. 

Another point to mention in this section is the 
difference between telecommunications management/SPP and 


ADP management/LCM. The SPP is required for each 
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requirement after validation (which precedes approval). 
According to OPNAVINST 2800.2, approval is implicit when a 
requirement is forwarded by a submitting authority. The 
author recommends that the SPP be submitted simultaneously 


with the telecommunications requirement. 


C. DOLLAR THRESHOLDS 

The dollar thresholds established for the various 
levels of telecommunications requirements (major, 
below-threshold, and minor) are outdated by fourteen years. 
DOD Directive 4630.1 established these thresholds, which 
were implemented by SECNAVINST 11120. ime 1968. 
OPNAVINST 2800.2 references the SECNAVINST and 
COMNAVTELCOMINST 2880.1B references the OPNAVINST. Thus, 
all the major instructions and directive refer to the 
telecommunications dollar thresholds previously cited in 
this thesis. The dollar thresholds should be changed to 
reflect current dollar figures for telecommunications 


services. 


D. MAJOR REQUIREMENTS 

In the previous section on dollar thresholds, the 
researcher referred to the various levels of 
telecommunications requirements. Major telecommunications 
requirements fall into one of these levels of requirements. 
In the previous section, the researcher also recommended 
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that the dollar thresholds of the various levels of 
telecommunications requirements be changed to reflect 
current dollar figures for telecommunications services. 
With this recommendation, the major telecommunications 


requirements will be changed. 


E. SUBMISSION PROCEDURE AND SCHEDULE 

When DOD Directive 4630.1, dated 1968, was developed, 
the fiscal year started on 1 July. Thus, the schedule for 
submitting requirements to SECDEF was established as 15 
May. Since SECNAVINST 11120.1D implemented the DOD 
Directive, schedules established by that instruction also 
used the fiscal year starting on 1 July. Then in 1977 the 
fiscal year was changed so that it started on 1 October. 
OPNAVINST 2800.2 and COMNAVTELCOMINST 2880.1B both use the 
fiscal year starting 1 October. OPNAVINST 2800.2 also 
establishes the schedule for the review and approval of 
telecommunications requirements at all levels prior to the 
POM input. The researcher recommends that the DOD 
Directive and the SECNAVINST be updated to reflect the 
fiscal year starting on 1 October and that the new 
schedules be established inline with the PPBS cycle, 


especially the POM input. 
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F. DOCUMENT CHANGE 

DOD Directive 4630.1 and SECNAVINST 11120.1D are both 
dated 1968. Since then there has been only two change 
transmittals to SECNAVINST 11120.1D. These two documents 
should be revised to include the previously mentioned 
recommendations of this chapter. If the revisions require 
too many changes, then the above documents should probably 
be cancelled and completely rewritten. The OPNAVINST and 
the COMNAVTELCOMINST should also be revised. 


G. SUMMARY 

several improvements to the management of obtaining 
telecommunications in the Navy are suggested based on the 
current approach to ADP acquisition and management. The 
recommended changes are: to validate requirements and 
certify funds in the validation phase of the requirements 
process; to delete certification of telecommunications 
requirements needed for an AIS; to submit an SPP with the 


telecommunications requirements; to change dollar 





thresholds for major, below-threshold, and minor 
: telecommunications requirements; to change submission 
| schedules; and to make documentation revisions or 
cancellations. 
This thesis was motivated by NAVDAC. NAVDAC had made a 


quick, overall review of the management of 
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telecommunications in the Navy with a notion that an ADP 
approach might improve the management process. Some areas 
appeared to be possible candidates providing for more 
effective and efficient telecommunications management 
procedures for acquiring telecommunications support for ADP 
systems. They included threshold levels of 
telecommunications services, the schedule for submission of 
plans, and the validation and approval processes. This 
thesis covered these areas and others. The recommendations 
Should also help streamline the process of acquiring 
telecommunications support by expediting the approval 


process and possibly reducing user submission requirements. 
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APPENDIX A 
DEFINITIONS AND ABBREVIATIONS 


ACCESS LINE - A circuit connecting a subscriber to an 
automatic switching center. 

ADP -— Automatic Data Processing. 

ADPE - Data processors, associated input-output devices, 
and auxiliary equipment using electronic circuitry to 
perform arithmetical and logical operations automatically 
by means of internally stored programmed instructions. 
ADPS - ADPE linked together by communication and data 
transmission equipment to form an integrated system for 
the processing and conveyance of data. 

ADS —- Automated Data Systen. 

AIS - Automated Information Systen. 

APPROVAL - Concurrence that a stated requirement is 
recommended for validation and is acceptable for 
planning and implementation. Approval is implicit when 
a requirement is forwarded by a submitting authority. 
APR - Agency Procurement Request. 

ARS - Advanced Record System: Data communications 
service provided by GSA. 

ASD(C) = Assistant Secretary of Defense (Comptroller). 
ASN(FM) - Assistant Secretary of the Navy (Financial 


Management ). 
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ASSTSECNAV RES - Assistant Secretary of the Navy 
(Research, Engineering and Systems). 

AT&T - American Telephone and Telegraph. 

AUTODIN - Automatic Digital Network of the Defense 
Communications System (DCS) for record communications. 
AUTODIN II - A command user digital communications 
network for CONUS and certain European and Pacific 
subscribers available in the post FY 80 time frame in 
support of Automatic Data Processing (ADP) systems and 
networks. It will also provide the backbone trunking 
for AUTODIN I. AUTODIN II, a distributed communications 
network, uses packet-switching processors collocated 
with existing AUTODIN I switching centers. The system 
will accommodate interactive, query response, narrative 
and bulk data information exchange among ADP oriented 
facilities over a range of data rates with appropriate 
interface protocols. 

BELOW-THRESHOLD TELECOMMUNICATIONS REQUIREMENTS —- A need 
for new or increased capabilities costing less than the 
thresholds for major telecommunications requirements, 
but in excess of $100,000 annually (whether government 
furnished, leased or a combination of both). 

CGM — Consolidated Guidance Memorandun. 

CMC - Commandant of the Marine Corps. 


CNO - Chief of Naval Operations. 
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CNR - Chief of Naval Research. 
COMNAVCOMM ~ Commander, Naval Communications Command; 
now COMNAVTELCOM. 
COMNAVDAC - Commander, Naval Data Automation Command. 
COMNAVFACENGCOM - Commander, Naval Facilities 
Engineering Command. 

COMNAVTELCOM - Commander, Naval Telecommunications 
Command. 

CONUS -— Continental United States. 

DCA —- Defense Communications Agency. 

DCNO - Deputy Chief of Naval Operations. 

DCS — Defense Communications System. 

DDD - Direct Distance Dial. 

DEDICATED CIRCUIT - A full period, permanent, 
interconnecting line between two or more users. 

DOD - Department of Defense. 

DON - Department of the Navy. 

DONADPM -—- Department of the Navy Automatic Data 
Processing Management. 

DONPIC - Department of the Navy Program Information 
Center. 

DPA - Delegation of Procurement Authority. 

FYDP - Five Year Defense Program. 

GFE - Government Furnished Equipment. 


GSA - General Services Administration. 
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43. 


44. 
45 - 
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48. 


49. 
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THVESTMENT COST - The initial cost for establishment and 
gequisition of a facility. It is computed to include 
the cost of military construction or site preparation, 
procurement, and installation of equipment. 

JCS - Joint Chiefs of Staff. 

LCM - Life-Cycle Management. 

LEASED LINE - A commercially provided circuit. 
Hquipment or services also may be leased. 

MAJOR TELECOMMUNICATIONS REQUIREMENTS - A 
telecommunications requirement exceeding $500,000 in 
investment cost for government-owned facilities, or 
exceeding $200,000 in total annual cost for leased 
facilities. 

MENS - Mission Element Need Statement. 

MINOR TELECOMMUNICATIONS REQUIREMENTS -— A need for new 
or increased telecommunications capability for which the 
initial cost is $100,000 or less, annually, whether 
government-furnished, leased or a combination of both. 
MOU - Memorandum of Understanding. 

NAVDAC - oo Data Automation Command. 

NAVTELCOMINST - Naval Telecommunications Command 
Instruction. 

NCS - National Communications Systen. 

NTS -— Naval Telecommunications Systen. 


O&M - Operations and Maintenance. 
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52. OPNAVINST - Chief of Naval Operations Instruction. 

53. OSD - Office of the Secretary of Defense. 

54. PCR - Program Change Request. 

55. PO -— Program Objectives. 

56. POM = Program Objective Memorandun. 

57. PPBS - Planning, Programming and Budgeting Systen. 

58. PROGRAM ELEMENT SPONSOR - The DCNO or Director of a 
Major Staff Office (DMSO) within OPNAV who is 
responsible for force composition, funding support, and 


programmed manpower for a specific program element. 





59. REQUIRING ACTIVITY (R/A) - The O&M user that identifies 
and submits a telecommunications requirement to support 
mission, tasks and functions. 

60. SDP — System Decision Paper. 

61. SECDEF - Secretary of Defense. 

62. SECNAV - Secretary of the Navy. 

63. SECNAVINST - Secretary of the Navy Instruction. 

we. SFO - Senior Policy Official. 

65. SPP - Subsystem Project Plan: A plan that proposes 
modifications to existing systems or new facilities to 
provide telecommunications service. The plan will 
include the objectives of the planned subsystem project, 
comparative analysis of alternate means of satisfying 
the requirements, estimated costs of each alternative, 


recommended alternatives, recommended assignment for 
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68. 


69. 


70. 
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procurement, installation, operation and maintenance 
responsibilities, desired implementation schedule, and 
programming and funding required for implementation. [In 
addition, the plan will include the data specified in 
Appendix C. 

SUBMITTING AUTHORITY (S/A) - A major claimant or 
designee authorized to compile and submit Naval 
telecommunications requirements. 

TCO = Telecommunications Certification Office: The 
designated person or activity that certifies to DCA that 
a Specified telecommunications service or facility is a 
bonafide requirement and is prepared to pay mutually 
acceptable costs involved in its fulfillment. 
TELECOMMUNICATIONS — Any transmission, emission or 
reception of signs, signals, writing, images, and sounds 
or information of any nature by wire, radio, visual or 
other electromagnetic systems. 

TELECOMMUNICATIONS REQUIREMENTS -— The need for 
telecommunications service or equipment whether 
government-owned or leased. 

TELPAK —- Telecommunications Package. 

TSPP —- Telecommunications Subsystem Project Plan: (Also 
see SPP). 

TSR —- Telecommunications Service Request: A pro-forma 


request submitted to DCA ora DCA activity for the 
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implementation of certain requirements. Originated only 
by a specifically designated TCO. 

URGENT TELECOMMUNICATIONS REQUIREMENT - A request for 
service for which the required date is less than the 
normal 24 months lead time. The term "Urgent" does not 
include actions resulting from inadequate planning. 
VALIDATION -— The determination that a stated 
telecommunications requirement has been evaluated and 
found to be justified on the basis of need for 
fulfillment of an assigned mission, task or function. 
Validation does not constitute direction to fulfill the 
requirement; it is added authority for programming, 
budgeting, and implementation when resources become 
available. 


WATS - Wide Area Telecommunications Service. 
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DEPARTMENT OF THE NAVY 
OFFICE OF THE CHIEF OF NAVAL OPERATIONS 


VIASHINGTON.O.C. 20350 
IN REPLY REFER TO 


OPNAVINST 2800. 2 


Op=94i1C12 
Z Ree) 
OPNAV INSTRUCTION 2800.2 
From:. Chief of Naval Operations 
Subj: Naval Telecommunications Cystem (NTS) operating 


requirements 


RGE ; (a) SECNAVINST 5400.13 of 24 Aug 71; ASSignment and 
Pistrwoutwron Of Authority and Responsibility for 
.-the Administration of the Department of the Navy 
OS StGNeyv@isT 11120.1D of 19 Nov 68; Programming of 
Major Telecommunications Requirements 
(CJWSECHAVINGST 4260.446 of 4 Apr 75; Commercial] or 
Mmdwettleal A@sivities Programs 


Emel: (1) Glossary 

(2) Nom-applicabi 1 ity 

(3) Policy 

(4) Requirements Process 

(5) Identification and Submission of Future Naval 
Telecommunications Operating Requirements by the 
Requiring Activity 

(5) Responsibilities and Identification of Submitting 
Authorities 

(7) Implementation of Validated Telecommunicétions 

» Operating Requirements 


Ie epOse | Thiswinstruction provides policy end proéce- 
Gures for the identification, submission, validation and 
processing of operating requirements for telecommunica- 

t iomse. 


2y™" Cancellation. OPNAVINST 11220.5. 


‘ 


3] Petinigtaogs. Enclosure (1) contains a glossary of 


terms applicable to this instruction. 


4. Scope and Beplacabidaty 


a, “Weerenee (a) assigns to the Chief of Naval Opera- 
tions the responsibility for providing telecommunications 
services for Naval Forces. 
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b. Reference (b) establishes policy and procedures gov- 
erning the programming of major telecommunications require- 
ments. 


¢. Reference (c) establishes policy and procedures for 
the management of commercial or industrial] activities pro- 
grams which includes telephone systems. 


d. This instruction applies throughout the Department 
of the Navy with regerd to the processing of teleconmmunica- 
tions requirements in support of operating forces based 
ashore and shore activities. Exceptions to the procedures 
Specified herein are identified in enclosure (2). Telecon- 
munications requirements include those for al! new or 
increaSed circuit capsebilities, whether government 
furnished or leased. 


e. The basic telecommunications requirement 1s the 

need to transfer information, which in turn is translatee 
tiem ovCelmac Clisctiht requirements. Unique equipment to 
satisfy such requirements may be identified; however, equip- 
ment selection. is the responsibility of the implementing 
authorities. Available equipment will be identified where 
apeeeprlanre Under enclosure (7) to provide information for 
dezeanininG Cer iclen= ena economic equinment acauisitions. 


5. Background 


a. The increasing high costs of telecommunications Sup- 
port, especially leased services, have resulted in high 
visibility of communications programs at all levels of gov- 
erninent. This fact underscores the need for management 
awareness and improved life cycle documentation of telecon- 
munications resources. 


b. Development and planning for a responsive naval! 
telecommunications system requires early identification and 
conSideration of user requirements so that requisite pro- 
gramming to obtain necessary resources can be accom- 
plished. .The recognition, definition and submission of 
telecommunications requirements two or more years In 
edvance of desired operational dates will permit system 
planning and programming to acquire necessary resources. 
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Geelicmimcention Of this instruction is to provide man- 
agement assistance at all levels in identifying and obtain- 
ing the resources needed to satisfy telecommunications 
requirements. 


6. Policy. The policy for processing telecommunications 
requirements is set forth in enclosure (3). 


7. Responsibility and Authority 


a. The Chief of Navel Operations (OQp-941) will review, 
validate and approve major and below threshold telecommuni- 
cations requirements for the Department of the Navy. 


b. Submitting authorities, as identified in enclosure 
(6) are responsible for directing the implementation of 
this instruction, and will ensure that telecommunications 
requirements are identified during the appropriate program- 
ming and budgeting cycle. 


c. The Commander, Naval Telecommunications Command 
will: 


(1) Develop and promulgate Telecommunications 
Operating Requirements (TELCOR) documents for operating 
forces based ashore and shore activities. 


(2) Analyze requirements and select the most cost- 
effective service and facilities, whether government owned 
or leased, for satisfying the requirement. 


(3) Coordinate within the Department of the Navy, 
with other services, Department of Defense agencies, U.S. 
Government agencies, -and industry, as required, to 
determine the most practical method of satisfying 
telecommunications requirements in accordance with existing 
policies. 


» (4) Validate minor telecommunications requirements, 
including changes to existing services and facilities. 


(S) Plan, program and budget for the Naval Telecom- 
munications System, (NTS) as assigned. 


(6) Implement validated requirements, as assigned. 
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Weamcoma@uct Diennial reviews of dedicated networks 
ana CIrcults. 


($8) Act as the predominant Department of the Navy 
point of contact with Headquarters DCA and DCA field activ- 
ities with respect to the Defense Communications Systen. 


d. The Chief of Naval Materiel (Commander, Naval Facil- 
ities Engineering Command) will review, approve and contract 
for administrative telephone services and facilities below 
De mmimemmelaSmat 2 Mew Start” as described in reference 
(c). Administrative telephone services and facilities 
while not @ part of the NTS, require extensive interfaces 
with thet system. Responsibilities include: 


(1) Validating requirements and approving changes 
to existing telephone systems and ownership. 


(2) Establishing stamdards and procédures for the 
management of administrative telephone service. 


(3) Executing contracts for telephone systems and 
Services in accordance with current Navy Procurement 
directives. 


(4) Reviewing currently published standards and fro- 
cedures, including technical reguirements for interface 
with AUTOVON, for operation and maintenance of. 
administrative telephone facilities and services and to 
promulgate changes as necesSery to ensure maintenance of 
Gualite, levels equivalent to good commercial practices. 


e. Commands and activities at all levels are responsi- 
ble for recognizing communications deficiencies anc for 
identifying and submitting new and revised telecomnunica- 
tionS requirements to satisfy current and planned opera- 
tions. Establishment of a base telecommunications 
coordinating group at the local level 1S encouraged to 
identify requirements to asSure mutual support, and inclu- 
Slomucr tame results in the base master plan. 


Rn) “mieeeciures. The procedures for processing Naval Tele- 


communications operating requirements are set forth in 
enetoaurves (4) through (7). 
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Program adjustments resulting from this 


instruction will be mace in subsequent Program Objective 


Memorandums (POMS), commencing with POM-83 


Distr Dution 


SNDL Al 
A2A 
A3 
A4A 
A5 
A6 
B2A 


42N 
42P 
4SA2 
45B 





(2 copies each unless otherwise indicated): 


(Immediate Office of the Secretary) 

(Department of the Navy Staff Cffices) 

(Chief of Naval Operations) (3) 

(Chief of Naval Material) (3) 

(Bureaus) 

(Headquarters, U.S. Marine Corps) 

(Special Agencies, Staffs, Boards, and 
Committees) 

(Secretary, Joint Chiefs of Staff) 

(Director, Defense Nuclear Agency) 

(Director, Defense Communications Agency) 

(Director, Defense Intelligence Agency) 

(Director, Defense Mapping Agency) 

(Director, Defense Logistics Agency) 

(Defense Communication Agency Field Activities) 

WW2S.) coast GUerc) (Commandant, only) 

(Fleet Commanders in Chief) 

(Fleet Commanders) 

(Force Commanders) 

(Type Commanders) 

(Fleet Training Group) 

(Fleet Area Control and Surveillance Facility) 

(Fleet Data Processing Service Center) 

(Fleet Ocean Surveillance Information Facility) 

(suppert Force) 

(Submarine Group and Squadron LANT) 

(Submarine Group and Squadron PAC) 

(Commander, MSC) 

(Area Commanders, MSC) 

(Air Anti-Submarine Wing and Squadron) 

(Patrol Wing and Squadron) 

(Marine Amphibious Force) 

(Marine Division) 
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Distr oWemlon (Continued) : 


SNDL 450 (Division and Service Support Group and 
Battalion) 

45V (Brigade and Amphibious Unit) 

46B (Aircraft Wing) . 

50 (Unified and Specified Commands) 

C4F40 (COMNAVOCEANCOM Shore Based Detachments) 

C4F48 (NAVTELCOM Branch Office) 

C4F61l (Field Operational Intelligence Office Branch) 

(N@ste,. only) 

C4J (Task Force, Group: and Wnit) 

C4K (Project Managers under the direct Command of 
the Chief of Naval Material) 

C4T (COMSEC Material Issuing Office) (Director, 
Communications Security Material System, 
only) 

C43 (COMNAVSECGRU Shore Based Detachments) 

CSA (Military Assistance Advisory Groups) 

Eze (Finance Center) 

E2E (Accounting and Finance Center) 

FA2 (Fleet Intelligence Center EUR and LANT) 

FA5 (Aire beci lity LANT) 

FA6 (Air Station LANT) 

FA7 (Station LANT) 

FALO (Submarine Base LANT) 

FA22 (Oceamegmaphic SystensbANT) 

FA23 (Naval Facility LANT) 

FA24 (Base LANT) 

FA25 (Public Works Center LANT) 

FA27 (Aviation Weapons Facility) 

FB (Fleet Intelligence Center, Pacific) 

FB6 (Airc Facility PAC) 

FB7 (Air Station PAC) 

FBukO (Stataon PAC) 

FBL3 (Submarine Base PAC) 

PB 2S (Shore Electronics Engineering Activity) 

FB28 (Base PAC) 

FEao (Ship Repair Facility) 

FB 34, (Fleet Activities) 

FB36 (Naval Facility PAC) 

FB38 (Oceanographic System Pacific) 

FB42 (Navy Office) 

Bes (Naval Activities) 

FC4 (Air Facility NAVEUR) 

PC / (Station NAVEUR) 

rl (Naval Oceanography Command) 

Pp2 (Naval Oceanographic Office) 

Fier 


(Security Group Headquarters) (8) 
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(Eontt hued ) : 


(Security Group Activities) (19) 

(BASE CNO) 

(Naval Academy) 

(Broadcasting Service) 

(Telecommunications Command Headquarters) 

(Communication Station) 

(Communication Unit) 

(Radio Station) 

(Communication Area Master Station) 

(AUTODIN Switching Center) 

(Recruiting Command) 

(Airc Systems Command Hq) 

Celectronie systems Command Ha) (5) 

(Facilities Engineering Command Ha) (5) 

(Sea Systems Command Headquarters) 

(Aic Development Center) 

(Weapons Center) 

(Ship Research and Development Center) 

(Surface Weapons Center) 

(Ocean Systems Center) 

(Shaws Pares Control! Center) 

(Avaaeiron Supply Of fice) 

(Facilities Engineering Command Division) 

(Public Works Center NAVFACENGCOM) 

(Support Facility NAVFACENGCOM) 

(Electronics Systems Engineering Center and 
Activity) 

(Air Station NAVAIRSYSCOM) 

(Air Rework Facility) 

(Plant Representative Office) 

(Weapons Engineering Support Activity) 

(Air Engineering Center) 

(Air Test Center) 

(Missile Test Center) 

(Missile Range Facility) 

(Avionics Facility) 

(Data Automation Command) 

(Automatic Data Processing Selection Office) 

(Regional Data Automation Center and Data 
Automation Facility) 

(Chief of Naval Reserve) 

(Intelligence Command Headquarters) 

(Chief of Naval Education and Training) 

(Chief of Naval Air Training) 

(Chief of Naval Technicel Training) 

(Airc Station CNET) 
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Phild.«, PA 19:.20 Cie) copies) 
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GLOSSARY 


Access Line - A circuit connecting a subscriber to an auto- 
matic switching center. 


ADP - Automatic Data Processing. 


ADPE ~ Data Processors, associated input-output 
devices, and auxiliary equipment using elec- 
Enomre Circuitry to perform arithmetical and 
logical operations automatically by means of 
meeuma ly stored programmec instructions. 


ADPS ~ ADPE linked together by communication and data 
transmission equipment to form an integrated 
system for the processing and conveyence of cata. 


Administrative Telephone Facilities and Services ~- Adminis- 


trative telephone facilities and Services 
include: 


a. Automatic or Manuél Systems providing a 
Suonrem( Field) Activity with common user, 
on-base telephone Service connected to a 
commercial telephone system through trunk 
lines. The telephone facilities and serv- 
lces may be Government-owned and/or leased, 
including such items as instruments and 
associated apparatus, and outside cable 
plant. 


b. Other local, on-basé communications systems 
that may use portions of the local tele-~ 
phone system, such as public aedress sys- 
tems, administrative intercom systems, fire 
reporting systems, and alarm systems. 

c. Local,,on-base telephone facilities that 

: interconnect with AUTOVON (e.g., Gigit & 
level dialing). 

d. Foreign exchange lines 


e. Off-premise extensions 


ENCLOSURE (1) 
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f. Wide Area Telecommunications Service (WATS) 


g. Teletypewriter Exchange Service (TWX) and 
International and Domestic Teleprinter 
Pxenange Service (TELEX). = Gemmercial 
services permitting teletypewriter communi- 
cations on the same basis as telephone 
Tei wicc one tdiugg through central switch— 
boards to stations within the same city or 
mm either cities. ; 


Concurrence that a stated requirement is recon- 
mended for validation and is acceptable for 
planning and implementation. Approva! 1s 
implicit when a requirement is forwarded by a 
SUDERIEEINAG qauchority . 


Approval 


ARPANET 


Advance Research Project Agency Network; 
unsecured, packet switched, telecommunications 
data network that provides computer-computer 
and computer-terminal service. 


ARS - Advanced Record System; data communications 
service provided by GSA. 


ASC V-sAutomatico Switching Center . 


AUTODIN Automatic Digital Network of the Defense Com- 
MUnveations System (DCS) Eor record commun- 


le@ations. 


AUTODIN I 


Automatic Digital Network; the world-wide, 
high speed, common user, record communications 
system of the DCS which provides user-to-uSser 
Store and forward message switching service 
for the DOD and other authorized government 
agencies. 


A common user digital communications network 
FOr CONUS and certain European and Pa@ertic sub- 
scribers available in the post FY 80 time 

frame in support of Automated Data Processing 
(AOR) systems and networks. It will also pro- 
vide the backbone trunking for AUTODIN I. 
AUTODIN II, a distributed communications net- 


AUTODIN II, 
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work, useS packet-Sswitching processors collo- 
cated with existing AUTODIN I switching cen- 
ters. The system will accommodate inter- 
active, query response, narrative and bulk 
data information exchange among ADP oriented 
facilities over a range of data rates with 
appropriate interface protocols. 


AUTODIN I TERMINAL - the equipment which provides user entry 


AU TOSEVOCOM 


AUTOVON 


into the automatic digital! networks ranging 
from 100 wpm teleprinters to computerized 
Multi-media terminals and interfaced 
computers. 


Automatic Secure Voice Communications 
Network; the common-user DCS secure voice 
network, supported principally by AUTOVON for 
transmission. 


Automatic Voice Network; the principal long- 
haul, common-user DCS unsecure voice commun- 


‘lcatlions network. 


Mvoidance Routing = Circuits routed so as to avoid critical 


Junctions anc known target areas. 


Below-Threshold Telecommunications Requirement - A need for 


BESEP 


Circuit 


new or increased capabilities costing less 
than the thresholds for major telecommunica- 
tions requirements as specified in reference 
(b), but in excess of $100,000 annually 
(whether government furnished, leased or a 
Gomoination of both). 


Base Electronic System Engineering Plan. A 
BESEP translates the functional requirements 
of the Communications Operating Requirements 
(COR) into a statement of resource 
requirements, and it details the engineering 
plan for meeting the objectives of the 
Pigosect. 


An electronic path between two or more 
points. 


Circuit Restoration - The process by which a communications 


Garcuit Giiipplicr provides’ a circuit path 
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between two user stations after disruption or 
como reine existing Clrcuilt path, in 
accordance with preplanned procedures and 
Pulrorities. 


Communicetions Security (COMSEC) Equipment Requirements - 
Statement of the need for COMSEC equipment by 
specific quantity and type for a designated 


purpose. 
DCA - Defense Communications Agency. 
Des. - Defense Communications System. 
DECCO = b@tense Commercial Communications Office. 


Dedicated Circuit - A full period, permanent, interconnect- 
ing line between two or more uSers. 


Diverse Routing - Two or more circuits furnished over dif- 
ferent physical routes. End-to-end diverse 
routing provides for separate physical routes 
having no common points uSer-to-user. 


Dual Access (AUTODIN) - A method by which a subscriber, hav- 
ing only one set of terminal equipment, is 
provided access to two different ASCs by 
separate lines only one of which may be used 
at a time. 


Dual Homing (AUTODIN) - A method by which a subscriber, hav- 
ing two sets of terminal equipment, is pro- 
vided access to two different ASCS by Separate 
lines both of which are used continuously. 


E&I - Engineering and Installation. 

EGE - Electronic Courier Circuit. 

FTS - Federal Telecommunications Systen. Intercity 
telephone service provided by GSA within the 
CONUS. 


Future Telecommunications Operating Requirements (Future 
-"TELCOR") A file of validated telecommunica- 
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tions operating requirements used as planning, 
programming and budgeting source date for the 


NTS .« 
FYDP ~ Five Year Defense Program. 
GSA - General Services Administration. 
Investinent Cost - The initial cost for establishment and 


aeGUuslevon of a facility. It 1s computed 
EOmmmelrude the cost of military construc— 

ElOM Of Site preperation, procurement, and 
Installation of equipment. 


Leased Line - A commercially provided circuit. Equipment 
or services also may be leased. 


Major Telecommunications Requirement - A need for new or 
increasec capabilities that are within the 
cost thresholds specified in reference (b). 


Minor Telecommunications Requirements - A need for a new or 
increased telecommunications capability for 
Wiel) Ehe initial cost is $100,000 or less, 
annually, whether government-furnished, leased 
On a coMmpoination of both. 


hey el nunk andweireule =Birecuony — Am@@ata fe of ONTS trunks 
and circuits for which resources are available 
ace listed) in part two of the TELCOR documen= 
tation system. 


New Start - Initial requirement for activation of an 
original government or leased circuit. 

Nes - Naval Telecommunications System - (Defined in 
emelostinre (2) to OPNAVINST 5450.T784C). 

O&M ee Operations and Maintenance. 

Permanent Circuit - One provided and used in peace time and 


which normally continues to be used in wartime. 
Program Element Sponsor - The DCNO or Director of a Major 


Staff Office (DMSO) within OPNAV who is 
responsible for force composition, funding 


o/ 





OPNAVINST 2800.2 


9 JAN 1960 
Support, and programmed manpower for a 
specific program element. 
RDT&E - Research, Development, Test and Evaluation. 
Request for Service (RFS) - Message or Teueee (commonly 


referred as Feeder TSR) submitted in DCAC 
310-130-1 format by the requiring activity to 
implement a validated and funded requirement 
My GWeM case of new Service, or to initiate 
implementation of routine actions not 
BeGulGing prior validation. 


Requiring Activity (R/A) - The O&M user that identifies and 
Submits a telecommunications requirement to 
sWpport mission, tasks and functions. 


Split Homing (AUTOVON) - The connection of an AUTOVON termi- 
nal facility to more than one switching center 
by separate access lines, each having a 
separate number. 


po) sg - Subsystem Project Plan. 


Submitting Authority (S/A) - A major claimant or designee 
authorized to compile and submit Naval tele- 
communications requirements. 


PEECOR - Telecommunications Operating Requirement 
(described in NAVTELCOMINST 2800.1). 


Telecommunications = Any transmission, emission or reception 
of signs, Signals, writing, images, and sounds 
Or information of any nature by wire, radio, 
Versual or other electromagnetic systems. 


Telecommunications Certifications Office (TCO) - The desig- 
nated person or activity that certifies to DCA 
that a specified telecommunications Service or 
facility is a bonafide requirement and is 
prepared to pay mutually acceptable costs 
Imwolved in its fulfillment. 


Telecommunications Operating Requirement (TELCOR) - An 
: expressed need, explicitly related to a 
mission requirement, to transfer electrically 
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a given volume of information between two or 

more locations, within 4a specific time period 
and of a given quality and security - 

Classification. 


Telecommunications Service Request (TSR) - A pro-forma 
Bequest Subigitted to DCA or a DCA activity for 
the implementation of certain requirements in 
the format of DCAC 310-130-1. Originated only 
by a specifically designated TCO. 


Temporary Circuit - One required for a limited period of 
time to satisfy a special requirement. 


Urgent Telecommunications Requirement - A request for sServ- 
ice for which the required date is less than 
the normal 24 months lead time. The term _ 
"Urgent" does not include actions resulting 
from inadequate planning. 


Validation - The determination that a stated telecommunica- 
tions requirement has been evaluated and found 
to be justified on the basis of need for ful- 
Eiliment of an assigned mission, tagk or func- 
tion. Validatien deeer net cofstitute cirect- 
ion to fulfill the requirement; it is added 
authority for programming, budgeting, and 
implementation when resources become 
available. 
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NON-APPLICABILITY 


This instruction does not apply to the submission and 
processing of telecommunications operating requirements in 
the following categories, except as required by reference 
(je 


a. Administrative telephone facilities and services. 


b. Portable communications (base and tactical), and 
Communications covered by the provisions of OPNAVINST 
2500-45. 


cc. Radio frequency assignments (OPNAVINST 2400.7). 


qa Cryptologic support for personnel and reSources of 
COMSEC monitoring elements covered by the provisions of 
OPNAVINST S25C01-.10A. 


e. Special Intelligence communications terminal and 
relay resources, covered by the provisions of OPNAVINST 
C2360 33. 


f. Federal Telecommunications System (FTS) service, 
obtained in accordance with NAVTELCOMINST 2300.17A. 


g. AUTOVON Private Automatic Branch Exchange or 
Central Exchange access (OPNAVINST 2305.13A). Requirements 
for fourwire AUTOVON subscriber access lines terminated at 
a telephone subset are covered by this instruction. 


h. Office facsimile equipment covered by the 
PGovucNons sOreSeECNAVINST 1046C.10. However, all inter- 
connecting communications other than telephone and tactical 
facsimile requirements are covered by this instruction. 


i. Other exclusions from the NTS are specified in 
enelvosure (2) to OPNAVINST 5450.184C. 


ENCLOSURE (2) 
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POLICY 


1. General. Naval Telecommunications System requirements 
will be processed in accordance witn this inStruction. 


a. Major Telecommunications Requirements, or other 
requirements as directed, which utilize the resources of or 
otherwise impact on the telecommunications systems, net- 
works, or facilities within the area or jurisdiction of a 
commander of a unified or specified command will be coordi- 
nated with the commander concerned in accordance with refer- 
ence (b). This coordination will be accomplished by the 
Submitting authority prior to forwarding requirements as 
Preseribed in this instruction. 


b. Telecommunications requirements must be identified 
and costs estimated as early as possible in the planning 
and programming cycle and with the same completeness as the 
system requiring telecommunications support. Telecommunica- 
tions required to support a weapons system, automated data 
system, command and control system, intelligence, logistics 
or administrative system must be specifically identified as 
am integmal part of such systen. 


. €. Telecommunications requirements in Support of RDT&E 
will jbe submitted in accordance with this instruction. Pro= 
gramming and budgeting input 1s the responsibility of the 
submitting authority or project SponSor or manager. 


d. Non-tactical telecommunications requirements norn- 
ally will be satisfied using existing or planned DCS switch- 
Mang amd transmission facilities. ~Dedieated facilities will 
be provided only when the DCS cannot provide the technical 
or Critical operational capability required, or when deci- 
cated facilities provide obvious coSt advantages.. 


e. Future telecommunications requirements identified 
and documented by submission in accordance with enclosure 
(5S), and not previously programmed and budgeted will be 
programmed and budgeted by the command with the O&M 
responsibility. At budget review time, monies programmed 
for leased NTS requirements will be transferred to 

_COMNAVTELCOM to preclude extensive accounting and transfers 
of funds. Separate Marine Corps funding precludes wholesale 
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transfer of funds at budget review time and will continue 
to require the periodic transfer of funds. COMNAVTELCOM 
will program and budget all Navy validated access lines and 
Communication Service Industrial Fund (SIF) (backbone) 
costs for DCS switched networks. A requirement for DCS 
Switched service with a desired operational date less than 
Piegemenowinco the future, wll be processed as an urgent 
operational requirement and must be fully justified and 
funds provided for a minimum of t''s years by the submitting 
aenorleye Future TELCORS, as described in NAVTELCOMINST 
2800.1, will be provided routinely to submitting 
Aieiaeueresm cand LeQuiring activities. Valicated 
requirements no longer needed must be identified for 
Gemcetiation by PRe requiring activity or submitting 
authority. Requirements not validated or approved will be 
returned under separate cover to the submitting authority 
with the reasons for non-validation or diSapproval. 


f. Transfer of claimancy for consolidated naval tele- 
communications centers to COMNAVTELCOM is limited to those 
sites which are collocated with an existing COMNAVTELCOM 
managed activity. 


g.- Issues which cannot be resolved between submitting 
authorities and COMNAVTELCOM will be referred .to CNO. 


ae Dedieaited Cireuits. 


a. Use will be restricted to requirements which cannot 
be satisfied by any other means. 


b. A requirement, to qualify for dedicated service, 
must meet the test of one of the following criteria: 


(1) Essential Characteristics 
| (a) Operational requirement (example: high- 

speed/interactive data requirements that cannot be adepted 
due to common user system data message length limitations 
Or GoGmel restrictions). 

(b) Serviceability (example: equipment essen- 
tial to satisfying the requirement is incompatible with 
common user switched networks). 


(c) Responsiveness (example: realtime need for 
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the exchange of data requiring direct connectivity at all 
times). 


(d) Other pertinent technical or qualitative 
factors (example: lack of ready access to a Switched net- 
work because the remote location of the subscriber results 
in excessive circuit mileage costs). 


(2) Cost. To gualify solely on the basis of cost, 
dedicated service must be significantly less costly than 
the use of: 


(a) DCS Facilities 
AUTODIN 
AUTOVON 
AUTOSEVOCOM 


(b) Other Government Systems 
Federai Telecommunications System (FTS) 
Advanced Record System (ARS) 


(c) Foreign/for Treaty Crganization Systems 


(d) Commercial 
Wide Area Telecommunications Service (tATS) 
Direct Distance Dial (DDD) 


(3) G@Geetimeg of DCS facilities for cost comparison 
purposes will be based on access line charges end will not 
include backbone costs. Costs for other leased services 
will be the prevailing costs or tariffs. Include in the 
Pidamenescost figures used. 


e. A requirement that gualifies for dedicated service, 
will be satisfied by the most economical transmission 
system. 


££. A primary on s@eoti@ary backup requirement will 
share use of other existing facilities wherever possible. 


g. Consolidation of dedicated facilities for shared 
use by similar activities will be accomplished whenever 
feasible. 


h. Low volume, full period circuits will be replaced 
by dial-up circuits whenever appropriate. 
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i. Biennial Review of Dedicated Networks and Circuits. 


Cece teccOM, in coordination with the submit- 
ting authority, will review dedicated networks and circuits 
every two years and determine whether such networks and 
Gieculbsr will Sbe™econtiinmued, or if the requirements can be 
fulfilled through use of DCS common user networks. 


(2) The biennial reviews will be based on data in 
Facilities reports submitted in accordance with OPNAVINST 
2010.3D and TELCOR documents. 


3. ~Or@erwire and Coordination Circuits. 


a. Voice orderwires and voice coordination circuits 
external to a facility will be used only when operation of 
emcovened teletype Circuit is impraetical at either or both 
terminals (e.g., contractor operated facilities with 
inadequate security). 


b. AS Specified in OPNAVINST C5510.93B, local order- 
wires will be covered to the greatest extent practicable, 
Or operated as approved wirelines. Approval authority is 
veSted in’ the activity commanding officer. 


¢. DCA Circular 310-50-6 prescribes policy and proce- 
dures for DCS teletype and voice orderwires. 


Av. Ele@eeconic Courier Circuits (ECC) 


All requirements for ECCs will be submitted in accordance 
with OPNAVINST 2300.42A. 


S: Continuity of Operations 


@€. The normal method of assuring continuity of opera- 
tions is dual homing, dual access, split homing, or diverse 
routing, and the asSignment of an appropriate restoration 
priority by the National Communications System Manager. 

b. Requirements for redundant (backup) telecommunica- 
tions will be reviewed for validation on a case-by-case 
basis. To qualify the primary circuit must have a restora- 
tion priority level of one or two. Section IV of ACP 121 
U.S. SUPP 1(E) and NWP-4 provide guidance regarding restora- 
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tion priorities. Such requirements must be fully justified 
citing operational necessity and deficiencies which have 
been experienced or are anticipated with primary 
facilities. 


(1) Within the continental U.S., Alaska, Puerto 
Rico, and Hawaii, redundant facilities will be limited to 
Support of operating forces based ashore. 


(2) In overseas areas the need for redundancy may 
be conditioned by the technical adequacy of host nation sys- 
tems, governmental and labor instability, or the need to 
have specified telecommunications Support wholly under 
control of U.S. Forces. 


(3) Command and control or other mission activities 
requiring @ higher level of survivability and reliability 
than that proviced by a single system, must justify the 
requirement based upon the mission and location of the 
activity (the requested degree of communications survivabil- 
ity must be consistent with that of the operational 
Facility being served). 


6. Non-DOD U.S. Government Activities. Requests for 
telecommunications service with or in Support of Sucn 
activities will be forwarded to CNO via the submitting 
authority and COMNAVTELCOM. 


6 Requirements ove Wine Nona so. ACE Iaites 


a. Navy activities originating such requests will for- 
ward them to CNO via the submitting authority and COMNAVTEL- 
COM. ACP 121 - US SUPP-1(E) provides guidance. 


b. Normally, requests of this nature muSt be approved 
by the Joint Chiefs of Staff and the Secretary of Defense 
Prior to validation. 


8. Requirements Involving Service for DOD Contractor Activ- 


ltues 


In all casSes, such requests will be forwarded to CNO 
for action via the submitting authority and COMNAVTELCOM. 
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THE TELECOMMUNICATIONS REQUIREMENTS PROCESS 


J. The requirements process begins with the identification 
of. telecommunication needs based upon the mission of the 
activity and the operational planning the activity must 
Support (see Figure 4-1). The user (requiring activity) 
identifies its telecommunicatons support needs and forwards 
these requirements through the chain of command to the 
Submitting authority. 


Figure 4-1 The Telecommunicanons Requirements Process Flow Diagram 


COMNAVTELCOM CNO. 
Requiring Activity or SECNAV, SECDEF, USS Submitting Autnority COMNAVTELCOM or 
Submmting Authority Commander or Defense Agency inputs to CNO & SECNAY tAayor Claimant USER 


| IDENTIFICATION & | 
SUBMISSION OF 


REQUIREMENTS 


Se Nore t 







PROGRAMMING 
BUDGETING 









VALIDATION IMPLEMENTATION OPERATIONAL 


See Nore 2 













ACTIVITY 


See Nore 2 
OPERATIONS, Miieetuarecceceysttitocscesscsucsisesssesnseatseueseacitiraverseucisecssc.casceessexvasauacusssenssessees ORO OR COR OoecEEEessecenAseeecconseneNEeeNeIS 


PLANS & MISSION 


sboeeccecesusvceees 


Notes: 

1. Requirements may be originated at the operating level/command, or result from centralized planning 
by COMNAVTELCOM /e.g., AUTODIN, Comm. center consolidations) or CNO platform sponsors, 
who in turn task CHNAVMAT, SYSCOMS or COMNAVTELCOM. 


2. To CNO/SECNAV/SECDEF for major or below-threshold telecommunications requirements. 


3. Feedback causing new or changed requirements. 


2. The submitting authority reviews and comments upon the 
requirements and forwards them to COMNAVTELCOM. 


ENCLOSURE C4) 
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3. COMNAVTELCOM evaluates and validates minor telecommuni- 
cations requirements and forwards below threshold and major 
telecommunications requirements to CNO with appropriate 
recommendations. Validation in itself does not provide 


funding or resources to support the requirement. I[t 1s a 
normal prerequisite to programming and budgeting actions. 


4. -Funding of validated telecommunicatons requirements 
occurs only after successful programming and budgeting 
actions. User requirements for which COMNAVTELCOM has 

O & M responsibility must be received by not later than 

31 July annually in order to be validated, and included 
with the initial Program Objective Memorandum (POM) input 
to CNO. If the POM input survives the CNO review process, 
it is submitted to SECNAV, thence to SECDEF. (At this 
point the individual requirement may have lost its 
identity, having been included under a broader project or. 
program title.) SECDEF approval of the SECNAV POM leads to 
budget formulation, separate budget and congressional 
approval approximately 27 months later. This lead time 
cycle applies also to those requirements forwarded by 
submitting authorities for inclusion in the POM. 
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IDENTIFICATION AND SUBMISSION OF 
FUTURE NAVAL TELECOMMUNICATIONS SYSTEM OPERATING 
REQUIREMENTS BY THE REQUIRING ACTIVITY (R/A) 
1. Identifying Requirements 


a. The requiring activity (R/A) identifies its future 
telecommunications requirements from assigned mission, 
tasks and functions. This is the initial step in the 
requlrements process. In some instances, submitting 
authorities, CMC, COMNAVTELCOM, CHNAVMAT, or a SYSCOM, may 
be centrally planning a system or project, in which case 
the requiring activity will receive feedback and be advised 
of action required. Table 5-1 of this enclosure, provides 
an aid in identifying and submitting requirements. 


b. Various categories of requirements, which may be 
major, below threshold or minor, as defined in enclosure 
(1), are described below: 


(1) New NTS requirements whether DCS or tactical, 
leased or government owned, and related COMSEC 
requirements. 


(2) Routine actions affecting DCS services such as 
discontinuances, extensions, circuit reroutes, leased equip- 
ment relocations, alternate routing (except AUTODIN, which 
is submitted IAW DCA OPLAN 1-75), changes to operating 
hours, and data base changes. 


(3) Fleet Portable Communications. Requirements are 
under the authority’ of the FLTCINCS. Refer to OPNAVINST 
C9570.2 for guidance. These reguirements are not 
applicable to the NTS. 


(4) Communications for Internal Security, Indus- 
trial Control and Passive Defense. OPNAVINST 2300.45 
prescribes the procedures for satisfying these require- 
ments. Commanders having primary support responsibility 
for operating forces based ashore and shore activities are 
authorized to approve and fund requirements for internal 
-security, industrial control and emergency and passive 
defense. These requirements are not. applicable to the NTS. 


ENCLOSURE (5) 
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(5S) Office Facsimile Transmission Service. SECNAV- 
INST 10460.10 provides guidance in obtaining equipment for 
this type of office facsimile service. Interconnect 
requirements, satisfied by other than the administrative 
telephone systems, require processing in accordance with 
Ehasminsetructivon, €.g., dedicated lines or AUTCDIN. 
Tactical facsimile requirements are a part of the NTS and 
aeeecovenredsDyetnis I1NStruction. 


(6) Communications Support Provided to the Navy by 
other DOD activities (e.g., Army or Air Force). Require- 
ments of this type normally are identified and funded at 
the local level. Message service and administrative tele- 
phone support are generally the types of requirements that 
are Satisfied. Responsibilities and funding are covered by 
a locally prepared interservice support agreement or 
Similar document. SECNAVINST 7020.4C provides guidance 
regarding financial administration of interdepartmental 
Support agreements with the Army and Air Force. 


(7) FTS and ARS. These services are managed by the 
General Services Administration, and provide government-wide 
service similar to AUTOVON and AUTODIN. Within the Navy, 
lisemores Domanamnms is normally limited to activities not 
located on military installations. FTS service is obtained 
in accordance with COMNAVTELCCMINST 2300.17A. Requests 
for ARS service will be submitted to COMNAVTELCOM. 


(8) Armed Forces Radio and Television Service 
GapEd>). SECNAVINST 1700.108 provides guidance. This 
instruction is applicable only to assistance in obtaining 
transmission circuits. 


(9) Banking Facilities Serving Navy and Marine 
Corps Installations. SECNAVINST 5381.1F authorizes 
communications support to banking facilities and provides 
guidance for providing such service. 


(10) Communications Support of Morale, Welfare and 
Recreation Programs and Activities. DOD Directive 1330.2 
of I? March 78 contains authorization and funding guidance 
for providing communications support to morale, welfare and 
Reemeatlon activities. 
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(11) Communications Security Requirements. The 
Gomlomwimg 15 4a LiSting of points to conSider in 
establishing COMSEC system and equipment requirements. 
GPNAVIWST €5510.98B provides guidance on control of 
compromising emanations. 


(a) General Descriptive Data 


Ueispe and £Ormat OL information 


Iho 


Highest classification of information 
Boe cla) category iniormation 


Aebemionamiiity of information 


ea) 


SeNuettC ing, requiremeni#s in t# bee of broad- 
Gace, Polme—teo—-point, multihol@er or conferencing. 


(b) Transmission Security 


Ietecu1nement LOLs internal plain text selec- 
Emueal tramsmission circuits. 


ry 


Jenin wesc ilon requirements 


3 Clearance and access levels of all system 


Subscribers 


Amey seectal protective measures required 
to protect the transmission from exploitation 


(c) COMSEC Equipment Requirements 


1 Type, nomenclature, Guantity and avail- 
ability of COMSEC equipment 


Speed of information transfer and type of 


2 
l or automatic, on-line or off-line) 


operation (manua 


(d) Physical Security 
IoPhysteal "enviroritents in“which system 
wie be Unstalled (friendly or hostile, aircraft, private 
residences, offices, communication centers, uninanned sites, 
as examples) 
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2 Baysical protective measures required for 
eacn Seypes of environment 


SB Peowcetivemmeastires required “against 
forceful or Surreptitious entry, and clandestine listening/ 
recording devices at terminal locations 


4 Special protective measures (e.g., physi- 
cal, accounting, personnel authorization) required for 
classatied cryptoemaiterial. 


(e) Emission Security 


IREvalUaite spossible prosiem areas, sbased on 
factors such as physical location, type of equipment 
(including terminal electronic subsystems), amount and type 
of classified information processed. 


Zoe cuenine appl veaole PEMPEST guidanee 
docUmemts, and Seurces of technical assistance in avoiding 
TEMPEST se probplem. 


(f£) Use of COMSEC material by U.S. contractors 
ls covered in OPNAVINST 2221.5. 


c. Special Considerations 


(1) Requirements for four-wire access lines termi- 
nated at an AUTOVON subscriber subset or narrowband AUTOSEV- 
OCOM terminal must be approved by the area unified 
commander, or CNO for CONUS Support activities, and comply 
witshwSec't lone Xie, @ACP b21eU.S.e@SUPP=-1 (6). 


(2) AUTODIN I store and forward message Switching 
in addition to providing general message and card 
transmission, also is capable of providing the services 
described below, which must be considered as alternatives 
to dedicated service: 


‘{a) Query/Response - Service designed primarily 
to satisfy remote job entry requirements. This service 
allows terminals and host to uSe an abbreviated header 
format for information exchange via AUTODIN I ASCs. DCAC 
310-D70-60 refers. 
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(b) Guaranteed Sequential Delivery of Bulk Data 
= Within he CONUS only, this service provides bulk trans- 
mission of data to a Single destination regardless of the 
number of -segments to a message. A query/response capabil- 
ity must be available at the host system to initiate the 
connection to the switching environment. 


(c) Facsimile - Provides terminal-to-terminal 
transmission of facsimile data via AUTODIN ASCs, requires 
special terminal equipment and minimum transmission rate of 
1200 bits per Second (BPS) with 2400 BPS preferred. With 
appropriate interface, facsimile equipment can share an 
existing access line with an AUTODIN Mode I terminal. 


(3) ARPANET - A packet-Switched, telecommunications 
network originally designed to service the scientific 
community in Support of DOD research and development. The 
network is managed by DCA, and is limited to the CONUS and 
Hawali. It provides computer to computer and terminal to 
computer data service, Similar to AUTODIN II, as contrasted 
with record communications. 


2. Submitting Requirements 


a. Major and below-threshold telecommunications 
requirements are prepared and forwarded via the submitting 
authority and COMNAVTELCOM in accordance with reference 
(b). The vehicle for the submission of such requirements 
is a Subsystem Project Plan (SPP). In addition, require- 
ments data forms will be enclosed for each recommended 
circuit as prescribed in Table 5-2 of this enclosure. An 
SPP may be submitted at any time, but it iS necesSary to 
allow time for review and approval to be completed at all 
levels at least 60 days prior to the annual POM input to 
the consolidated telecommunications program. 


b. Minor telecommunications requirements are prepared 
and submitted via the submitting authority to COMNAVTELCOM. 
Requirements data forms will be enclosed for each proposed 
Circuit as outlined in Table 5-2 of this enclosure. To 
insure understanding of the requirement, the forwarding 
letter or statement with the requirements forms will pro- 
vide: the anticipated traffic volume or use; the highest 
. security classification of information to be transferred; 
feasibility or urgency of the information; an explanation 
for dedicated service (i.e., reason DCS switched networks 
cannot be used), if applicable; a description of any pecul- 
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lar site or system features. Minor requirements may be 
submitted at any time. A Communications plan may be 
required of the requiring activity or submitting authority 
inestenveeioms involving numerous activities or locations, 
new concepts, or a large number of circuits. 


c. Urgent telecommunications requirements are submit- 
ted via the submitting authority as the need arises. 
Message submissions must include the essential information 
required in the requirements data forms (Table 5-2). 

Letter submissions will have the requirements data forms 
enclosed. The submitting authority must identify funds, or 
an equivalent trade-off, for leased costs and any 
industrial fund charges. The availability of other 
required resources (equipment and personnel) must also be 
indicated. 


d. - Requirements that are temporary or in support of 
exercises will be submitted in accordance with enclosure 
(7) for immediate implementation, if funded. Unfunded 
requirements will be submitted as urgent telecommunications 
requirements. 

e. Telecommunications requirements in support of ADP 
reflect the largest growth and cost in telecommunications 
support. Until implementation of AUTODIN II packet switch- 
ing, the only practical means of satisfying ADP 
interconnect requirements are dedicated lines or dial-up 
telephone lines conditioned for data transmission. 


(1) Guidance for the Submission of ADP requirements 
is provided in Appendix 1 to this enclosure. 


(2) Government furnished, on-base or intrasite con- 
nections and telephone dial-up service to the government 
exchange are obtained locally. 


f. Requests for new or replacement government eaquip- 
ment needed to support telecommunications requirements 
validated under this instruction will be forwarded in 
accordance with enclosure (7). Such requests will refer- 
ence correspondence approving or validating the basic 
requirement. Exceptions are centrally managed projects or 
planning that have been assigned to COMNAVTELCOM or COMNAV- 
ELEXSYSCOM. 
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dua temdetermime total resewirce requmrements, the 


beqmarimg detivity, Submitting authority or higher 
headquarters may fund and request a site survey and a 
preliminary BESEP be provided by COMNAVELEXSYSCOM. 
OPNAVINST 1000.16 provides guidance on manpower. 


COEDNG INSPRUCTIONS FOR REQUIREMENTS DATA FORMS 


PORMeONE (TABLE=5~—2) 


FIELD (AND COLUMNS) DATA ENTRY 

ney (Column 1-2) Submitting Authority (S/A) code. Enter 
appropriate code from Table 6-1 of enclosure (6). 

2. (Column 4-6) Item number. Numerical sequence of item 
submitted for current fiscal year. S/A asSign and enter. 
Start new series beginning each fiscal year. 

3.. (Column 8-14) Validation number. Do not enter. COMNAV- 
TELC@M Gprovides. Golumn 8 will be "T" £or CNTC valida- 
tironeor —C tor CNO valiidation. The validation number 
(column 9-11) will be sequential for the current fiscal 
year (column 13-14). 

4. (Column 16-23) Geographic point "from." Enter this and 
fieliae See 6, and 7 in wecordance with DCAC 310-65-1. 

This is the user location, normally identified by the R/A. 
aie (Col umn 25~26) State or country “a@com” point. 

6. (Column 28-35) -Geographic point "to." 

jo Cecliiggn 37=30)) State of country of “to" point. 

8. (Column 40-43) Required operational date. R/A assign. 

' Column 40 is the numerical’ quarter. Enter "Q" in column 
me. Inseolummee42 Gnd 43 indicate last two digits of 
the fiscal year. 

9. (Column 45-49) Type of service. R/A assign general 


type of service required from the following: CARD 
(DATA), TAPE (DATA), COMP (direct computer access), 
MO@ICE, TTY (teletype), BAX (facsimile), OTHER. If 
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“other” is used, it is to be explained in the narrative 
remarks card. 


10. (Column 51-54) Type of operation. R/A assign general 
type of operation required from the following: FDUX 
(full duplex), HDUX (half duplex), R/O (receive only), 
S/O (send only), MUXD (multiplexed data full duplex), 
MUXV (multiplexed voice full duplex), OTHR (other). 
The latter is to be explained in the narrative remarks 
card. 


ll. (Column 56-60) Modulation or data rate. R/A assign 
rate required, rcight justified. Columns 59 and 60 are 
used for B (baud/bits), KB (kilobits), or MB (megabits). 
Ewamoles:) 758, 2.4KB, 16KB, 2MB. The entry "AV" is 
used for analog voice. 


12. (Column 62-66) Crypto. R/A enter crypto equipment 
desired to be used in columns 62-65. [In column 66 
enter crypto equipment availability: "A" means avail- 
able, "R" means required. 


13. (Column 8-73) Priority. R/A assign. This will pro- 
vide the relative priority of the line item requirement 
in relation to other requirements. This data entry is 


obtained from the Force Activity Designator (FAD) delineated 


by OPNAVINST 4614.1. The first three columns (68-70) 


will be used for the FAD addressed by the above instruction. 
Column 71 is a hyphen. The last two columns (72-73) will 

be the Urgency of Need Designator (UND). Assignment is to 
be based on Table (1) "Criteria for Use by All," of Enclo- 


sure (2) to OPNAVINST 4614.1. This code will be used 
to indicate the relative urgency of the requirement for 
use in programming/budgeting. 


14. (Column 75-80) Annual Recurring Leased Costs. R/A or 
S/A enter estimated costs for recurring leased services 
when S/A is responsible for funding. Enter in thousands 
of dollars with nearest 100 preceded by a decimal, e.g., 
$102,300 per annum would be entered 102.3, right just- 
lived . 


-~ NOTE - 
Colwams 3,°7, 15, 24, 27, 36, 39, 44, 50, 55, 61, 67, and 


74 are reserved for computer control purposes and are not 
to be used. | 
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FORMS 2 THROUGH 4 (TABLE 5~=2) 


Entries in fields 1 through 3 are common and will be com- 
pleted on remarks form number 2 (plus form 3 and 4 if used) 
as outlined for form number 1. The entry of an asterisk 
(*) in column 15 of each remarks form is required. The 
remaining columns (16-80) are free flowing narrative 
FemaieksS Information identical for forms 2 through 4. 


The first entries in form 2 (Starting with column 16) will 
be the identification of the requiring activity and the 
corresponding UIC for the activity in accordance with Navy 
Comptroller Manual, Vol. 2 (chapter 5). Abbreviations or 
acronyms are acceptable only if they are common knowledge. 
The following information at a minimum is desired in the 
remarks column: approved plan, project or tasking being 
Supported (cite authority and reference); state if addi- 
tional manpwer (quantity) and training required; state if 
E&I funds are available or programmed; indicate whether 
government furnished equipment is available or must be 
procured or leased; justification for the service and the 
impact if requested Service iS not provided. 
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PEPFENDIX | TO ENCLOSURE 5 


GUIDE FOR SUBMITTING TELECOMMUNICATIONS REQUIREMENTS 
IN SUPPORT OF ADP 


1, “Obelectiwes Tomensure that telecommunications systen 
planning, pro¢ramming and budgeting to interconnect and 
support automated data system (ADS) planning and develop- 
ment are coorGinated, timely and consistent with Federal, 
DOD and Navy policy. 


2. .Backgrounes DOD Directive 5190.40, Subj: Responsibdil- 
ity for the Acministration of the DOD Automatic Data Proc- 
essing (ADP) Program assigns responsibility for the ADP 
Decgtam. “Fie DODMDireetive, requires the Secretaries cf the 
Migeetacy Departments Comdesigqnate a Senior ADPwpolicy offic- 
ial to administer the DCD ADP Program within the organiza- 
tional. elements under their respective jurisdictions. The 
Assistant Secretary of the Navy (Financial Management) is 
themdesiignated SentoreADP Poliey Official for the Depart- 
ment of the Navy. One of his assigned responsibilities 

is: "Ensure that the telecommunications aspects of ADP 
systems are determined in conjunction with teleccmmuni- 
cations elements of the DOD and fully incorporated in ADP 
systems’ concepts and throughout systems’ life cycle." 


3. Scope. This guide applies to telecommunications serv- 
ices in “support of ADP facilities or terminals requiring 
telecommunications interconnect services. Automated data 
systems embedded in telecommunications systems are covered 
by separate instructions. 


ie ghictaon. 


a. WBefly identification of telecommunications reguire- 
ments by major claimants permit programming and budgeting 
actions in concert with the normal programming and 
budgeting cycle. 


oe COMNAVDAC and COMNAVTELCOM will conduct a joint 
review of future requirements in conjunction with the 


annual POM submissions (normally on or about mid-August). 


c. Marine Corps commands/activities will continue to 
submit telecommunications requirements in support of ADP, 
to CMC in accordance with current Marine Corps directives. 


Appendix (1) to 
Enclosure (5) 
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°° 


52 Procedure. 


aa ee eCDIN Il. Upon implementation, AUTODIN II will 
be the means to satisfy communications interconnects for 
ADP facilities. Exceptions will require operational and/or 
cost justification to obtain validation for dedicated con- 
munications service. 


Deen Or eliseructeLons Applicability. 


(1) OPNAVINST 5231.1, Subj: Procedures for the Man- 
agement of Automated Data Systems (ADS) Development, imple- 
ments SECNAVINST 5231.1, and contains the following 
policy: "The interdependence of ADP and telecommunications 
Shall be recognized at the outset of ADP or telecommunica- 
tions system planning and design efforts, and relevant 
future costs for ADP and associated telecommunications 
resources shall be identified and considered during the 
conceptual and programming phases of such systems." 


(a) Telecommunications Support and interface 
requirements will be defined by the requesting activity in 
coordination with COMNAVDAC and COMNAVTELCOM prior to the 
initiation of detailed design of ADP systems. This will be 
accomplished by the requiring activity preparing a Subsys- 
tem Project Plan (SPP) for major and below threshold tele- 
communications requirements, and forwarded with the ADS 
plan. 


(b) Minor telecommunications requirements may 
be incorporated in an SPP or submitted individually. The 
information outlined in Appendix H of SECNAVINST 5236.1 
will assist in defining the requirement. 


(2) SBGNAVENGT 5236.3, Subjeet: Priwacy, funding 
and other certifications required in procurement of 
automatic data processing (ADP) equipment and services, 
States in Section III(2): “Prior to procurement of ADP 
equipment or services involving data communications, a 
study should be made of the means by which a data 
transmission requirement can be satisfied in the most 
efficient and economical manner, including line, software, 
and equipment requirements and projected costs." 


(a) Individual studies prepared under this 
instruction will be developed by the requiring activity in 
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* coordination with COMNAVDAC and COMNAVTELCOM. However, sub- 


mission of an SPP or abbreviated communications plan will 
satisfy this requirement. 


(b) SECNAVINST 5236.1, Subj: Specification, 
Selection, and Acquisition of Automated Data Processing 
Equipment (ADPE) outlines the communications requirements 
information needed to support an ADP facility. 
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Ve Jain Wey oe 
RESPOnsISILITIES AND IDENTIFICATION OF 
SUBMITTING AUTHORITIES (S/A) 


1. Submitting Authorities are identified in Table 6-1. 


2. As prescribed by this instruction, the submitting 
authority will review, approve, or modify, and forward 
requirements for all activities for whom responsible. 
Reviews will be made to insure specifically that the 
Provisions of enclosures (3) and (5) have been considered. 
To assist in this review: 


a. Compare submission with the Requirements Checklist 
found in Table 6-2. 


b. Insure that requirements data forms, Table 5-2, 
have been prepared accurately and an item number assigned. 


c. Designate a point-of-contact who can provide addi- 
tional informaition. 


ENCLOSURE (6) 
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TABLE Sl) — IDENTIFICATION OF SUBMITTING AUTHORITIES 


COMMAND 


Commander in Chief U.S. Naval Forces, Europe 
Commander in Chief U.S. Atlantic Fleet 
Commander, Naval Air Systems Command 
Comptroller of the Navy 

Chief of Naval Operations 

Commander, Naval Civilian Personnel Command 
Chief of Naval Reserve 

Commander, Naval Data Automation Command 
Commander, Naval Electronic Systems Command 
Commander, Naval Facilities Engineering Command 
Commandant, Marine Corps 

Chief, Bureau of Medicine and Surgery 
Commander, Naval Telecommunications Command 
Commander, Naval Intelligence Commend 
Director of Naval Laboratories 

Chief of Naval Material 

Chief of Naval Research 

Commander, Naval Security Group 

Chief of Naval Education and Training 
Oceanographer of the Navy 

Gipset of Office of Information 

Commander in Chief U.S. Pacific Fleet 
Commander, Naval Military Personnel Command 
Commander, Military Sealift Command 
Commander, Naval Sea Systems Command 
Director of Strategic Systems Project Office (AM-1) 
Commander, Naval Supply Systems Command 


TABLE 6-2 REQUIREMENTS CHEGKLIS® 


Type of action required (new start or major change). 


Nature of requirement. DCS switched system, Navy tacti- 
other non-DCS service. Identify specifically. 


Type of service: 


Form - data, printed copy, voice, graphics. 
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b. Speed - baud rate, bits per second, line blocks or 
words per minute. 


4. Type of information: e.g., command and control, intel- 
ligence, administrative, environmental, logistics. 


9. . Locations: Identify from and to geographic end points 
and locations. 


6. Operational date: Identify by fiscal year and quarter 
desired. 


7. Details of service: 


a. Equipment reguired (whether leased or government 
furnished). 


b. Site preparation or military construction involved 
including estimated date of completion. 


8. Manpower and Training impact: Increase or decrease in 
manpower with identification of command whose billets or 
ceiling points are affected. Amount and type of training 
required. 
9. Bending: 

a. Leased costs. 


Dewecoste and =seurcce of funding for GFE (including Bé&l). 


c. Any other investment costs with source of funding, 
GC2d-, GO@NStrUcCtiOnN or site prepanation. 


d. Savings realized including leased costs and GFE. 
Cea de Okt 
10. Operational justification: 


a. Mission, concept of operation, function, 
correlation with other approved operational needs. 


b. Impact on activity or military operations if 
requirement is not fulfilled. 
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Cw esx Dludinewhymexisting Of Similar programs will not 
serve requirement. 


deecmacarcated Service, explain why the DCS switched 
networks are not acceptable. 


e. Any other requirements which impact upon this 
request or are related to it. 
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IMPLEMENTATION OF VALIDATED 
TELECOMMUNICATICNS OPERATING REQUIREMENTS 


1. General. 


a. Implementation is the final step in the require- 
ments process leading to an operational capability. 


b. Prior to this step, all required resources have 
been programmed and budgeted or provided for in some other 
manner. All or part of the following resources may be 
needed for a particular requirement depending upon its 
scope: 


Geel wtary construction (major of minor) 
(2) Equipment development and procurement 


(3) Operation and maintenance (equipment installa- 
tion, Site preparation, installing equipment, leased 
services, communications industrial funding, manpower and 
training) . 


c. NTS requirements both DCS and tactical may be satis- 
fied by either government furnished or leased services, or 
a combination of both. Tactical primary facilities are usu- 
alivedovernment furnished, but may be extended over leased 
faced li tues. 


d. Normal leadtimes required by DCA to implement serv- 
ices are: overseas - 120 days; CONUS - 60 days. Table ll 
of DCA Circular 310-130-1 provides leadtime information for 
various types of TSR’ actions. 


e. Table 7-1 provides normal implementation mile- 
stones. 


2. Government Furnished Equipment. 


a. The BESEP is the normal vehicle for translating 
validated operating requirements into a documented 
Statement of reSource requirements. It 1S prepared by 
NAVELEXSYSCOM Field Technical Authorities in concert with 
NAVFACENGCOM Engineering Field Divisions. NAVELEXINSTS 
10550.4 and 1L1000.1 refer. The BESEP is prepared in 


ENCLOSURE (7) 
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response to planning of the requiring activity. In some 
instances, COMNAVELEXSYSCOM may prepare a BESEP as a result 
of tasking by higher authority or centralized planning, in 
which case the requiring activity and submitting authority 
will coordinate. 


b. Equipment that is on hand to meet requirements must 
be identified to COMNAVELEXSYSCOM to insure that only 
necessary procurement actions are undertaken. Reports 
Submitted under OPNAVINST 2010.3D will be of assistance. 


~ 


Cc. New or replacement equipment not requiring a BESEP. 


(1) Items under COMNAVELEXSYSCOM management are 
requisitioned in accordance with NAVELEXINST 4440.6B. 


(2) Ship Parts Control Center managed items are 
obtained in accordance with NAVSUP PUB-437 and MILSTRIP 
procedures. 


d. Publication CMS-4J prescribes procedures for obtain- 
ing cryptographic equipment. . 


e. With prior authorization, station forces may 
install equipment to meet requirements when it is within 
their capability. 


£. To complete implementation, when DCS transmission 
or switched network facilities are utilized, the requiring 
activity submits a RFS (Feeder TSR) in accordance with 
NAVTELCOMINST 2880.1) (Note that the validation number is 
cited ime part 417). 


ce Leased Services. 


a. Implementation of new validated requirements by 
leased services is accomplished by the requiring activity 
Submitting a RFS (Feeder TSR) to the Navy TCO 
(COMNAVTELCOM) as prescribed in NAVTELCOMINST 2880.1 for 
aeivon by DECCO. 


b. The Navy TCO issues TSRS to implement two types of 
requests: 


(1) Navy requirements for the DCS, which have been 
validated by COMNAVTELCOM, CNO or other authority. 
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(2) Requirements validated by COMNAVFACENGCOM for 
service other than administrative telephone line where a 
lease by DECCO will provide the least cost service to the 
Navy. 


Comescetvities in foreign countries submitting a RFS 
must consider two points which may increase the leadtime in 
obtaining service: 


(1) Possibility that host nation approval may be 
Peatimred foOmeimitial introduction of government furnished 
equipment that will be connected to the line, e.g., MODEMS 
or terminal equipment. 


(2) The need for prior coordination with host 
nation or treaty forces when long leased lines are routed 
over their military facilities. 


4. Implementation of routine DCS actions is accomplished 
by the requiring activity submitting a RFS (feeder TSR) to 
the Navy or Area TCO as outlined in NAVTELCOMINST 2880.1. 
Routine DCS actions include: 

a. Disconnects/discontinuances 

b. Reroutes 

c. Upgrade in rate of service 

G. Changes to operating hours 

e. Terminal relocations 

f. Alternate routing (By exception, note that AUTODIN 
alternate routes must be submitted in accordance with DCA 
OPLAN 1-75). 

g. .Data base changes 

h. AFRTS funded service. 
5. Exercise or temporary requirements (less than 12 months) 
are implemented by the requiring activity submitting a RFS 


(Feeder TSR) to the Navy TCO in accordance with NAVTELCOMINST 
2060.17 
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TAB A = TABLE 7-1 IMPLEMENTATION MILESTONES 
SUGGESTED FORMAT FOR POM INPUT 


CLASSIFICATION: “DATE: 


SUBMITTING AUTHORITY: 

PROJECT OTITLE : 

DESCRIPTION: (Describe the project, its objectives, activ- 
ities that will benefit and other descriptive 
information) 

JUSTIFIGATION : (State the justification for the project, 

impact if not approved, provide reference 
to telecommunications requirement valida- 
tion, and any other pertinent references; 
be prepared to forward copies of refer- 
ences). : 

Program Element: (If more than one P.E., resources must be 

: identified separately for each P.E.) 


Resources: ($000/Mpwr in units) 
Appropriation Lines: (Eliminate appropriation lines not 


required for your project). 
reat) =P oy or ye? UF YS URRY 4. Spey S 


RDT&EN (Provide shopping list for costs 
MCON (R&D) shown here. List by nomencla- 
OPN ture/name, Quantity, unit costs, 
O&MN INSTALLATION {OF OPN) name of activity receiving 

PMC equipment/MCON. Ensure training 
O&MMC INSTALLATION (OF PMC) facility is provided for unique 
WPN equipment training prior to pro- 
O&MN INSTALLATION (OF WPN) veces installation.) 

APN 

O&MN INSTALLATION (OF APN) 

SCN 


O&MN INSTALLATION (OF SCN) 
TOTALS - ‘RDT@E 
INVESTHENT 
O&M INSTALLATION 
Operating Resources: PrteetYcuseryt FY2  FY3 Qe rere 


O&M,N or O&M,MC - (Identify as follows): 


15 
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Station Operation - Operating Costs (of telecommunica- 
tions capability being acquired above). 
Station Operation - Maintenance Costs (of telecommuni- 


cations capability being acquired above). 
Project Title: (repeated here for identification only; use 
on each project sheet). 


Ee Pee UPd CUPS ChCUFY4)—CUFYS 


Station Maintenance - Property Maintenance Costs (1f 
any 1S required to support investment). 

Station Costs - Other (specify, if any). 

Headquarters Operation ~- Other (in support of the com- 
munications staff, if any). 

Leased Telecommunications Costs (specify, if any). 

Teeiming Costs (specify, if any). 

Other O&M (specify, if any). 

TOTAL OPERATING (Less Pay). 


Manpower: (Qty in units/salaries in $000). 
Officer (ie Oty (In separate list, identify types of 
Cost manpower required, to Support quan- 
Officer (MC) Qty tity shown. For example, a quantity 
Cost of 12 enlisted could be identified 
‘Enlisted (N) Qty es follows: 9 RM, 3 ET). 
Cost 
Enlisted (MC) Qty 
Cost 
Civilian-DHUS Qty 
Cost 
DHFN Qty 
Cost 
IHFN Qty 
Cost 


TOTAL Manpower (in units) 
(MilPay) 
(CivPay) 


Current year 
_budget year 
program year 


me R + 
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APPENDIX C 


SUPPORTING DATA FOR SUBMISSION OF TELECOMMUNICATIONS 


See se a Se SS 


REQUIREMENTS 


1. EXPLANATION OF THE NEED. 

a. Explain fully the basis for the new 
telecommunications need to include, as applicable, military 
mission and functions and a direct correlation to approved 
operational, contingency or general war plans, new concepts 
of operation, new bases and camps, troop deployments, 
changes of headquarters locations and comparable data. 
Recommend the military department that should be assigned 
implementation responsibility. 

b. If applicable, identify requirement with current 
combat operations and units involved. Include an 
evaluation of the requirement if hostilities cease to 
include support of post hostilities. 

c. State the impact on military operations if the 
requested communications services and/or facilities are not 
provided. 

d. List all existing approved and programmed 
communications services and/or facilities which are or will 


be available to support the particular military function or 
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to serve the facility (post, camp, base, unit, etc.). For 
upgrading transmission systems, show the allocation of 
present channels and the probable allocation of proposed 
channels along the routes involved to various networks or 
functions. 

e. Explain why existing and programmed communications 
are deficient. Include traffic engineering reports and 
other analyses, as applicable, to confirm that existing 
links are utilized efficiently for essential military 
requirements. Where applicable, provide traffic delay 
statistics from actual operation and/or exercises and 
pinpoint the causes of delay. 

f. If dedicated service is requested, explain 
specifically why such service is necessary as opposed to 


shared use of facilities. 


2. TECHNICAL DATA. State the requirement in terms of 
communications service and/or facilities needed, to 
include: 

a» The date by which the service or facility is 
required. 

b. The length of time the service or facility will be 
required. 

c. New system/facility or move/change to existing 


Semvice, @acriity or circuitry. 
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d. Specific terminal locations between which 
telecommunications service is needed. Each requirement 
specifying the provision of leased equipment will contain a 
statement that suitable government-owned equipment is not 
available or cannot be used because of network 
incompatibilities. DOD Directive 4100.15 pertains. 

e. (1) Concept of operation, to include identification 
of type of service required, e.g., voice, teletype, data, 
facsimile, television. 

(2) Maintenance concept. 

(3) Technical parameters of the output of the user 
equipment, i.e., a telephone with specified signalling, 
identification precedence outputs, or requiring specially 
conditioned circuits to pass analog signals within a 
specified band width or digital signals at a specified bit 
rate. Also include full duplex, simplex, transmit only, or 
receive only service. 

f. Estimated traffic load per day (number of cards, 
messages, groups of characters of units or information) for 
each type of traffic (operational, administrative, 
logistic, etc.). Traffic volumes will be expressed by 
precedence in line blocks per twenty-four hour period. 

g. Special requirements such as multi-terminations, 
diverse routing, identification of specific network to 


which new service is to be added. 
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h. Proposed restoration priority in accordance with 
the NCS policy on restoration (NCS memorandum 1-64, dated 


21 September 1964). 


3. PERSONNEL REQUIREMENTS. 
a. Anticipated personnel changes which will be 


required if the request is approved. 
4. MILITARY CONSTRUCTION REQUIREMENTS, as appropriate. 
Seeeeeor RIGHTS, if applicable. 


6. FREQUENCY MANAGEMENT aspects of the program and actions 


underway and/or accomplished for obtaining frequencies. 


7. ESTIMATED BUDGETARY REQUIREMENTS to completion of 
program by fiscal project and any termination liability 
involved, if known. Specify any possible trade-offs in 
communications facilities; resource savings that will be 
achieved, including savings in areas other than 
communications; improvements in communications or other 
types of operations or management that will be 
accomplished; and estimates of savings by reductions in 


potential losses of men and equipment. 
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APPENDIX D 


ree mS eS 


ACCOMPANYING DATA 


1. <A Subsystem Project Plan is required for each validated 
telecommunications requirement and will contain: 

a. A statement of the objectives and concept of the 
proposed Subsystem Project. 

be. An analysis of alternative proposals (to include 
trade-offs in other than telecommunications progran) with 
cost estimates for each. Cost estimates will contain a 
full evaluation of the program and budget implications. 
Those aspects of the requirement which have the greatest 
impact on cost will be identified. All data pertaining to 
the resources required, and the presentation of 
justification thereof must be expressed in terms of 
existing fiscal appropriation titles (Procurement, Military 
Construction, Operation, Operation and Maintenance (O&M), 
Manpower, and termination liability, if applicable) and 
fiscal year requirements with a minimum pericd coverage 
consistent with the current DOD Five Year Defense Program 


(FYDP). 
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ec. The recommended alternative. 

d. A recommended assignment of responsibility for 
preparation of management/engineering plan. 

e. A recommended assignment of responsibility for 
emecution. 

f. A recommended schedule. 

g- A statement of the programming, manning and funding 
implications. 

h. Frequency management considerations including 
actions taken, or underway, as required. 


i. Base rights limitations, if applicable. 


2. In addition to the above, the following data related to 
the telecommunications requirement will accompany each 
Subsystem Project Plan submitted for approval action. 

a. Reference to Requirement Validation. State the 
validating authority, (or other identification) and the 
date of approval of the operational requirement which the 
plan supports. 

b. Impact Statement. A statement as to the impact of 
the requirement (Subsystem Project) on: 

(1) Other communications systems, projects or 
facilities with which it interfaces (e.g., AUTOVON, 
Transmission Upgrading, etc.). 


(2) The approved FYDP. 
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53. Hach system project plan will be numbered serially by 
fiscal years (in which submitted) by submitting DOD 
component except for DCA. All system project plans 
pertaining to the DCS will be identified as DCS system 
project plans and will be submitted by DCA. For example, a 
plan for the DCS would be submitted by DCA and numbered DCS 
1-68. A Navy system project plan, not pertaining to DCS, 
would be numbered Navy 1-68. The numbers will remain with 


the plan and not be changed. 
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APPENDIX E 


DEPARTMENT OF THE NAVY 
Naval Telecommunications Command 
4401 Massachusetts Avenue, N.W. 


NAVTELCOMINST 2880.18 
Tel Com-J01 
18 September 1980 


Washington, 0.C. 20390 


NAVTELCOM INSTRUCTION 2880.18 


From: Commander, Naval Telecommunications 
Command 
To: All Ships and Stations 


Subj: Naval Telecommunications System (NTS) 
fAanagement Procedures-Telecommunications 
Service Requests (TSRs) 


Ref: (a) OPNAVINST 5450.184C (NOTAL) 
{b) DCAC 310-130-1 
(c) OPNAVINST 2800.2 (NOTAL) 
(d}) ACP 121 US SUPP-1 
fe) NAVSECGRUINST $2501.1 


Encl: (1) Glossary of Terms 
(2) Instructions for Preparing TSRs 
(3) Table of Leadtime 
(4) Telecommunications Pricing Guide 


1. Purpose. To promulgate procedures and guidance 
to assist naval activities in submitting requests for 
telecommunications service within the Defense 
Communications System (DCS). Tlus revision adds 
enclosures, and should be reviewed entirely. 


2. Cancellation. NAVTELCOM Instruction 2880.1 A. 
3. Background. 


a. As directed by reference (a), COMNAVTELCOM 
serves as the Navy Telecommunications Certification 
Office (TCO) for the lease or allocation of approved 
telecommunications services and facilities required by 
the Navy and other organizations supported. 


b. In accordance with reference (b), the TCO sub- 
mits TSRs to Defense Communications Agency 
activities for telecommunications service ordering 
and other actions required to provide user services. 


' These actions are automated under processor control. 


4. Discussion 


a. Standard procedures for suomitting message re-. 
quests for telecommunications service within the Navy 
(commonly referred as Feeder TSRs), together with 
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delegation of limited TSR issuing authority to 2 
designated area TCO will expedite TSR processing 
and improve responsiveness to users. 


b. Submission of certain Feeder TSRs requires 
prior validation in accordance with reterence (c). 


c. Requests for new lease services and changes to 
existing services costing in excess of $2 .000 annually 
require funding identification and: 


(1) A minimum of 24 months’ leadtime to 
program and budget for new leased services that ure 
under COMNAVTELCOM claimancy. Service requests 
with a desired operational! date less than 24 months 
in the future require user funding until the procram 
and budget is approved for COMNAVTELCOM. 


(2) Requests for leased services funded per- 
petually by the user (retmburseaoles) are not subject 
to the 24-month leadtime restriction. However. DCA 
cequires TSRs be submitted by the TCO with lead- 
times as shown in enclosure (3). Pricing information 
is provided by enclosure (+). 


d. Host nation approval (HNA) is required to inter- 
connect government furnished equipment or equip- 
ment leased from other than the host nation telephone 
company to host nation facilities. Currently, HNA 
is required in Europe (Spain, UK, Germany, [taly and 
Greece), and is also required by Australia, New 
Zealand and Singapore. HNA actions processed by 
DCA Europe (Nalla Europe) and DCA PAC require 
6 to 12 months to accomplish. 


e. Leased communications services are acquired 
by the Defense Commercial Communications Office 
(DECCO) based upon the TSR issued by the Navy 
TCO. DECCO, by issuance of a commercial service 
authorization or other type of contract to a tariffed 
carrier or vendor, becomes the government con- 
tracting office. The TCO, in effect, becomes the 
representative of the contracting office. Once this 
contractual relationship exists. any changes or 
amendments required to leased services must de 
accomplished through the TCO and DECCO. 


5. Scope and Applicability. This instruction ap- 
plies throughout the Department of the Navy to 
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Headquarters staffs and operating activities with 
regard to the submission of Feeder TSRs in support 
of operating forces based ashore and shore activities. 
These requests may include the start of new services, 
change to various aspects of existing services or 
discontinuance of existing services, whether govern- 
ment furnished or leased. 


6. Responsibilities 


a. CINCPACFLT and CINCUSNAVEUR are 
uesignated area TCOs for the Pacific and European 
theaters, respectively, as coordinated previously. 


b. For the purpose of this instruction, Feeder 
TSRs are divided into three categories with responsi- 
bility for processing as outlined below: 


(1) Category 1. Requests processed by the 
Navy TCO (COMNAVTELCOM), which include: 
DCS Switched Systems, inter-theater communications 
connectivity, new service starts, changes to restora- 
tion priorities, modifications to exusting leased serv- 
ices that will increase annual costs in excess of 
$2,000, and unusual service outside of these guide- 
lines. 

(2) Category II. Requests processed by the 
Area TCOs (CINCUSNAVEUR and CINCPACFLT), 
which include: disconnects, reroutes, equipment 
moves, reterminations, data base updates, changes 
to required dates for service, and modifications of 
existing leased services costing less than $2,000 
annually for the changed service. 


(3) Category 118. Requests pertaining to func- 
tions of the Marine Corps (excluding Fleet Marine 
Force) and the cryptologic, intelligence and data 
automation commands (COMNAVSECGRU, COM- 
NAVINTCOM. COMNAVDAC). | 


7. Action for Seuinietivig Feeder TSRs 
a. General procedures. The requesting activity will: 
- (1) Submit all Feeder TSRs by message. Insert 
“DJBT"’ in the block entitled CIC (Content Indicator 
Code) on the DD-173 Joint Message Form. Indication 


of this CIC is mandatory for automated processing of 
Feeder TSRs. 
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(2) Refer to enclosure (1) and follow enclo- 
sure (2) in preparing Feeder TSRs. 


(3) Identify and justify urgent requests in item 
106 immediately after the service date. 


(4) Indicate the Program Designator Code 
(PDC) of the major claimant for leased funding pur- 
poses in item !17 of the Feeder TSR. If the PDC is 
unknown, indicate funding responsibility by major 
claimant or funding activity. 


(5) Indicate in item +14 that HNA has been 
obtained, where applicable. 


(6) Indicate in item 417 the requirement vali- 
dation number assigned by CNO or COMNAVTEL- 
COM and that the local area and NAVCAMS coordi- 
nation, as appropriate, has been effected. 


(7) When changes to existing services are re- 
quired, reference by message date-time-group the 
original TSR issued by the TCO. and any changes or 
amendments thereto, and relevant service data; e.g. 
CCSD, commercial circuit number. 


b. Catecory | Procedures (See Figure 1). The re- 
questing activity (including FMFLANT) will submit 
Feeder TSRs to COMNAVTELCOM fcr action and to 
the appropriate Area TCO, Nava! Cormmunicatons 
Area Master Station (NAVCAMS), and others for 
information as required by the chain-of command or 
nature of the sernce. FMFLANT will include CMC 
as an information addressee. COMNAVDAC will be 
included as an information addressee on al! Category 
1 feeder TSRs involving data communications serv- 
ices. The Fleet Commander (CINCLANTFLT, 
CINCPACFLT, CINCUSNAVEUR) or major 
clamant approval will be indicated in item 503 
of the Feeder TSR as “unless otherwise directed.” !f 
within $-working days the Fleet Commander or major 
claimant has not directed otherwise. COMNAVTEL- 
COM will process the Feeder TSR. For AUTOSEVO- 
COM. fourwire AUTOVON connections (excluding 
extensions), restoration priority upgrades or service 
requests that impact on specific area asseis, the Feeder 
TSR will indicate in iiem 503 that concurrence has 
been obtained from the appropnate unified or 
specified commander as may be requyred by refer- 
ence (d), and any urea instructions. 
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FEEDER TSR FLOW CHARTS 18 September 1980 


Action 
--—--{nformalion 













ADDRESSEES 
ss REQUIRED 


Note 1 


HQ. DCA or 
OCA FIELD 
ACTIVITIES 











REQUESTING 
ACTIVITY 





Non Concur 


COMNAVTELCOM 











Category If 
Fig. 2 CINCPACFLT ar 
CINCUSNAVEUR 
{Area TCO’s) 
Note 2 § 





Non Concur 


OCA PACIFIC 
or 
DCA EUROPE 









REQUESTING 
ACTIVITY 










Non Concur 


COMNAVTELCOM 
and others 
AS REQUIRED 
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Fig.3 NAVINTCOM HQ DCA or 
or DCA FIELD 
NAVSECGRU ACTIVITIES 


Note 3 





NOTES 


1, Requesting activity obtain Unified Com- 
mander Coordination/Approval prior to 
submission, if required, 


2. Area TOO obtain Unified Commander 
Coordinanion/Aporoval, if required. 







COMNAVTELCOM 
a & OTHERS AS 
REQUIRED 


Noa Concur 


L Feeder TSA’s are processed in accord- 
ance with reference (E). 


4, Requests of Fiver Marine Forces are 
category Lor Il. 


Figures 1,2 and 3 
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c. Category I! Procedures (See Figure 2). The re- 
questing activity (including FMFPAC and FMFEUR) 
will submit Feeder TSRs to the Area TCO for action 
and to COMNAVTELCOM, the appropriate NAV- 
CAMS, and other cognizant addressees for intorma- 
tion, FMFPAC and FMFEUR will include CMC as an 
information addressee. In item 503 indicate COM- 
NAVTELCOM concurrence as “unless otherwise 
directed.” if COMNAVTELCOM has not responded 
within 5-working days the Area TCO will process the 
Feeder TSR. 


d. Category Ii! procedures (See Figure 3) 
(1) The requesting activity under COMNAV. 
SECGRU or COMNAVINTCOM will submit Feeder 


in accordance with reterence (e). 


(2) The requesting activity under CMC or 
COMNAVDAC will submit Feeder TSRs to that com- 
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mand for action and to COMNAVTELCOM and 
others, as required, for information. Upon concur: 
rence of CMC or COMNAVDAC the Feeder TSRs 
will be processed by COMNAVTELCOM. 


8. Coordination. This instruction has been coordi- 
nated with the Commandant for the Marine Corps. 


9. Effective Date. This instruction is effective upon 
receipt. 


10. Forms Availability. OD Form 1753/2 (Red Edi- 
tion) and DD Form 1735/3 (Blue Edition). (use de- 
pendent upon servicing message center). are stouKed 
at the Naval Publications and Form Center. 5501 
Tabor Avenue. Philave!phia, PA 191720. and may be 
ordered under the following stock number’ DD 
Form 173/2 0102-LF-000-1735 and DD Form 
{73/3 0102-LF-000-1730. 


R.M. GHORMLEY 


Distribution: 
SNOL Parts 1 and 2 
MARCORFS Cades H and | 


Stocked: 

CO, NAVPUBFORMCEN 
5801 Tabor Ave. 

Phila., PA 19120 (500 copies) 


NAVTELCOM (200 copies) 








NAYVTELCOMINST 2880. 13° 

18 September 13580 
Table of Leadtimes Required by OCA Activities 

Allow 15 days additional for processing 5v TC 





TYPE OF SERVICE LEASEO LEASEO OCS SYSTEMS 
CONUS OVERSEAS 
(See note 1) 
STARTS OAYS 
/ Pofnt-to-point 50 : 60 45 
AUTOVON/ AUTOSEVOCOM 60 65 50 


Access lines and renomes 





NIOOD conversions and major 


additions or deletions of equipment 60 60 50 

3 Equipment off-the-shelf 120 120 
x Equipment other than off-the- 
| shelf 180 180 

' AUTOOIN 

3 Access lines with non- 75 80 50 
computer “off-the-shelf” {see note 2) 
type terminals e.g. 
| MODE V, SRT 
| Access lines, computer- 160 165 50 
_ type terminals manufactured as (see note 2) 


required, and associated 
-_ peripheral equipment 





Systems or network 90 180 (see note 3) 
DISCONNECTS 
AUTOVON/AUTOSEVOCOM service 
without leased terminals 11 30 15 
AUTODIN service with leased 
ADPE terminals 60 60 eS 
International services 30 30 LS 
Other equipment leased enly 30 30 
Point-to-point 7 30 MS 
CHANGES pe eee eee e ene (see note 4)------.-- 
Major 
Minor 30 30 30 
\ 
NOTES: 
1. Actual leadtimes may vary from country to country based upon mutual agreements. 
TCO should obtain actual required leadtime from the appropriate OCA action agency. 
2. Equipment furnished by other means. 
(3. By plan, not TSR. 
4. Generally the same as for starts. 
ENCLOSURE (3) 
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TELECOMMUNICATIONS PRICING GUIDE 


1. The rates included here are subject to tarrif and POS adjustment, and are 
provided for cost estimating only. 


2. For OCS Switched Network service (AUTODIN, AUTOVON) there are two basic costs: 


Subscriber Rates - Communications Service Industrial Fund (CSIF) charges which 
pay for network rk backbone costs. 


Access Line Costs - Charges for circuit, termination, equipment end conditibning, 
as required. These charges also apply to point-to-point dedicated circuits. 


3. Overseas lease costs are not included in this guide because of wide variations and 
fluctuations. These costs may be obtained from local telephone companies, Area TCOs, 
or COMMNAVTELCOM as may be required. 


4. This guide provides information tables as follows: 
Table 1. AUTODIN Service 


Table 2. AUTOVON Service 
Table 3. CONUS Leased Facilities. 


ENCLOSURE C4) 
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TABL 


Eo) 


AUTODIN SERVICE 


PART I - FY 1981 SUBSCRIBER RATES (EXCEPT FOR QUERY/RESPONSE SERVICE) 


VERY HIGH SPEED 


56.0 KB NOT AVAILABLE 
19.2 KB NOT AVAILABLE 
S208K6 NOT AVATLABLE 
HIGH SPEED 
4.8 KB $6,750 
2.4°KB 5,400 
MEDIUM SPEED 
1.2 KB 4,050 
-6 KB 2,700 
LOW SPEED 
-3 KB & LOWER 1,350 


AUTOOIN [ MONTHLY RATES 


AUTODIN I! MONTHLY RATES 


$5,400 
4,725 
4,050 


$3,375 
2,700 


2,025 
1,200 


675 


PART II - FY 1981 SU8SCRIBER RATES FOR AUTODIN QUERY/RESPONSE SERVICE 


ACCESS LINE SPEED NR OF TERMINALS/ = SR AREA* 


HOST ACCESSED CODE 
HIGH SPEED 
(2400, 4600) } ui $ 
2 Le 
3 L3 
4 L4 
5 LD 
6 CE Nes 
MEDIUM SPEED 
(600, 1200) r Kl 
2 K2 
3 K3 
4 K4 
- 5 KD 
6 KE 
LOW SPEED 
(75, 150, 300) ] Jl 
2 J2 
3 J3 
4 J4 
5 JO 
6 JE 
*Area Service includes one of the following: (1 
(2 
3 


**Area Plus Service includes one of the following 


SR= Subscriber Rate 


150 


500 
600 
700 
800 
900 
000 


300 
400 
500 
600 
700 
800 


100 
200 
300 
400 
500 
600 


) CONUS (Excluding Hawaii) 
) Pacific (Including Hawaii) 


SR 
COOE 


Ls 
L6 
L7 
Ls 
GE 
LG 


KS 
K6 
Ly 
K8 
KF 
KG 


Js 
J6 
J7 
J8 
JF 
JG 


) Europe 


s 
. 


(1) 
(2) 


AREAMPLUS** 


$1,500 
1,600 
1,800 
1,300 
2,000 


900 
1,000 
1,100 
1,200 
1,300 
1,400 


300 
400 
500 
600 
700 
800 


5R WORLD- 
CODE _WIOE 

U3 $2,5C0 
LA 2,500 
L8 2,700 
EE 2,300 
LH 2,900 
LJ 3,000 
K9 1,500 
KA 1,600 
K8 1,700 
KC 1,800 
KH 1,900 
KJ 2,900 
J9 500 
JA 600 
Ja 700 
JC 800 
JH 900 
JJ 1,000 


CONUS to Europe or Europe to CONUS 


CONUS to Pacific or Pacific to CONUS 








TAGLE 2 
AUTOVON See y ice 
FY 1981 MONTHLY SUBSCRIBER RATES 
MAXIMUM CALL AREA 


Type of Service and 
Pre-emption Capability LOCAL AREA 


Phone: Phone/Secure Yoice; 
Switch Facility, Secure Yoice,; 











PBX (two-way service EUR PAC CONUS EUR PAC 
Flash 88 1,068 1,364 176 Pe eases 
Immediate 66 801 L023 123 1,6C2 
Priority 44 534 682 88 1,063 
Routine 22 267 341 44 $33 
AREA PLUS GLOSAL 
CONUS to EUR CONUS to PAC CONUS to CARIB 
and and and 

EUR to CONUS PAC to CONUS CARI3 to CONUS 
Flash 3,104 4,323 1,732 6,436 
Immediate 2,323 3,246 1,239 4,327 
Priority 1, 552 2,164 866 3.218 
Routine 776 1,082 433 1,509 


In addition to Subseriber Rate Charge (SRC) above, the following costs also apply within 
CONUS: 


Connection to Switcn/Service Terminal: Monthly Recurring Non-Recurring 
Cost (MRC Cost (tr). Inst. cost 
175 114 
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A. CIRCUIT CHARGE 


1. TERETRE 


Up to 75 Saud 
Up to 150 8aud 


2. Voice and Voice 
Equivalent vata 


(300 thru 9600 8PS 


3. Wideband Service 


(50 K8S) 


TA 


BEE 2 


CONUS LEASEO FACILITIES 


MONTHLY RATES PER AIRLINE MILES 


Farst Next Next 
100 150 250 
S025 1200 0.50 
1255 ie 3 0.280 

Airline Miles Rate 

l $51.00 

2-14 $1.00 plus $1 
15 76.20 

16-24 76.20 plus $1. 
25 91.20 

26-99 91,20 ois SI. 
100 175.20 

100-999 175.20 plus $0. 
1000 769.20 

over 1000 769.20 plus $0. 


Next 
500 


0.40 
0.50 


.80 for 


54) for 
12 for 
S56 for 


$0 for 


Interexcnance Channel Rates 





Mileage 
1-259 
251-500 

501 and over 


Rate 
$16.20 per mile 


eacn 
eacn 
each 
each 


each 


Fach Additional 


mile 
mile 
mile 
mile 


mile 


11.40 9.@r mile 


8.15 per mile 


0.30 


over 
over 
over 
over 


over 


Channel Rates for Washington OC Metrooolitan Area 
Rate 


S17 2.20 


Mileage 

1 or less 

each additional * 
mile or fraction 


al 7 


13.00 


1 mile 

15 miles 
25 miles 
190 miles 


1000 mites 
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C. 
Ne 


SERVICE TERMINATION CHARGES 


TELETYPE SERVICE TERMinal EACH COCATION 


75 baud Hal f-Ouplex 
Full-Ouplex 
180 baud Hal f-Quplex 
Full-Ouplex 


VO1CE/DATA SERVICE TERMINAL EACH LOCATION 
STATION 
WIDESANO SERVICE TERMINAL EACH LOCATION 


SOKBPS DATA or 19.2 KBPS DATA 


EQUIPMENT CHARGES 


DATA SETS SERVICE TERMINAL EACH LOCATION 


(BITS PER SECOND, 
Up to 360 
1200 to 13800 
2400 
4800 
9600 

CIRCUIT CONOITIONING 


TYPE CONOTTIONING 


8, 


RATE (MRC) 


$30.00 
82.00 
60.00 
66.00 


RATE (M9C) 
$25.00 


RATE fMRC) 
$360.00 


S205 
35.59 
EREe) 

135.00 

249.00 


RATE (MRC) 


$ 5.40 
20.55 
14.90 
40.50 
Wa .65., 
48.95 
18.0N 


INSTALLATION (NPC) 


$52.55 
52555 
$2.55 
Sooo 
[NSFAL! ATVOR (92C) 


ee 


$54.15 


p21 5.00 


INSTALLATION 





$27.19 
SaaS 
Ras) 
163.00 
215.90 


PER LOCATION-EACH CHANKEL 


INSTALLATION “SAC 


None 
None 
Hone 
None 
3163.90 
157.00 
165.00 
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DEPARTMENT OF THE NAVY 
OFFICE OF THE SECRETARY 
WASHINGTON, 0. C 20350 


SEGNAWMINS! S251.1A 
NAVDAC- 10 


20 NOV 18/79 


SECNAWS INSPRUGCTION 523.1..)A 


Subj: Life-cycle management of automated information systems 
within the Department of the Navy 


Ref: (a) SECNAVINST 5230.4 (NOTAL) 
(bd) SECNAVINST 5230.6 (NOTAL) 
(c) SECNAVINST 5233.1B (NOTAL) 
(d) SECNAVINST 7000.14B (NOTAL) 
(e} SECNAVINST 11120.1D (NOTAL) 


Encl: (1) Directives Cross-Reference 
(2) @90D Directive 7920.1 of 17 Oct 78 
(3) BDO sks ruction 7920.2 of 20 Oct 78 
(4) Matrix Chart | 
(S) Department of the Navy Functional Sponsors 


1. Purpose. To implement life-cycle management of automated 
information systems (AIS) by establishing policies and assigning 
responsibilities for the overall life-cycle management within 
the Department of the Navy. Attached at enclesure (1) is a 
cross-reference of instructions referenced by enclosures (2) 

and (3). Enclosure (4) illustrates typical management struc- 
ture for an AIS represented at different approval threshold 
bewe] s . 


2. CGameeiioation. SECNAVINST 5231.1. 


3. Scope. This instruction applies to the design, development, 
conversion, implementation, modification, and operation of all 
AIS, encompassed and governed by enclosure (2), within the 
Department of the Navy, and which will be run on automatic data 
processing equipment as defined by reference (a). This excludes 
command and control and communications systems. 


@. “Policy 
a. Except as exempted by paragraph 7, all AIS or 


revisions thereto will: 


(1) Be managed in accordance with this instruction 


/ 


‘and enclosure (2) 
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_ (2) Have a Mission Element Need Statement (MENS) pre- 
pared in accordance with enclosure (2) 


(3) Have milestones established as outlined in enclo- 
Sure wil). 


(4) Be reviewed and approved at each milestone at the 
appropriate level of authority as established in reference (b) 
With the sGounse! of funletional , «tel ecomiuni cations, and awto- 
matic data processing (ADP) authorities as appropriate. 


(S$) Have a functional sponsor designated. 
(6) Be documented in accordance with reference (c). 


b, ALS Otmme@dificatmwens theretiomat lbevelswd; 2, or 3 
approval thresholds as established by reference (b) will: 


(1) Meet major AIS System Decision Paper (SDP) annex 
requirements outlined in enclosure (3). 


(2) Be justified by an economic analysis prepared during 
the Definition/Design Phase of the life-cycle process in accor- 
dance with reference (d) and enclosure (2). 


(3) Be submitted as a definitive or consolidated issue 
in the Planning, Programming and Budgeting System (PPBS). 


c. Standard AIS will be employed to the maximum feasible 
extent. Such standard systems will be developed and maintained 
centrally. 


d. Proposals for new or revised AIS will be justified on a 
cost/benefit basis and approved in accordance with reference 
Cee 


e. Multi-functional AIS which involve multiple sponsors 
will have a primary sponsor identified by mutual agreement and 
a memoranaum of understanding. 


f£. The amount of detail to be included in the documen- 
tation will be commensurate with the complexity of the system. 


S$. Responsibility. Organizational ae related to 
ADP actions are aefined in reference (a). In addition: 


Mew, 
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a. Department of the Navy “functional sponsors identified 
by enclosure (5) are responsible for validating requirements 
which exceed level 3 approval authority, consistent with 
MiSSion priorities within their purview, and establishing 
Prloritieces for those requirements. 


b. At each major milestone, as identified by enclosure 
(2), approval authorities identified by reference (b) are 
responsible for reviewing and approving or disapproving AIS 
aCerols Wlelin Chez, aUENoOrity. 


c. Functional managers are responsible for establishing 
requirements leading to system development. 


d. Commander, Naval Data Automation Command (COMNAVDAC) is 
responsible for consolidating and maintaining a file of 
approved MENS in an effort to anticipate ADP resource require- 
ments, to centrally identify and discourage functional systems 
development redundancy, and to facilitate ADP management. 


6. Action 
a. Approval authorities will: 


(1) Establish ADP executive committees for review of 
AIS Seterons within, their authority. 


(2) Provide for effective assessment of the status and 
progress of each AIS. 


(3) Provide for approval of each AIS at stated decision 
points as detailed in enclosure (2) 


(4) Take corrective action for each AIS when actual 
time and cost exceeds planning estimates by 15 percent or more 
at each major milestone as identified by enclosure (2). 

b. “Approvel authorities at levels 2, 3, and 4 vas ses tab- 
lished by retcrence (b) wil: 


(1) Furnish a copy of all approved MENS to COMNAVDAC 
for all AIS not pertaining to the Marine Corps. The Commandant 
.of the Mamine Corps (CMC) will forward a copy of the MENS to 
the Assistant Secretary of the Navy's Financial Management 
_ (ASSTSECNAV FM). 
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(2) Submit the Telecommunications Subsystem Project 


Plan (TSPP) to COMNAVDAC who will initiate the telecommunica- 
tioms validation process. 


(3) Provide for periodic command inspections or audits 
of AIS development and life-cycle management to enSure compli- 
ance with this instruction. 

c. Functional sponsors will: 

(1) Ensure that functional, ADP, and telecommunications 
plans are developed and maintained to reflect objectives, pro- 
jected functional requirements, and anticipated operating envi- 
ronment. 

(2) Obtain fundime Gertification. 

(3). Advise COMNAVDAC when an AIS is expected to meet 
the criteria for a major AIS as defined in enclosure (2). The 
CMC will advise ASSTSECNAV FM when an AIS is expected to meet 
tineS@ Criteria. 


(4) Appoint a functional manager for each AIS within 
their .pumsview. 


d. Functional managers will: 
(1) Establish functional requirements. 
(2) Participate in system acceptance tests. 
(3) Formally certify functional adequacy of an AIS. 
(4) Appoint a project manager for each AIS and approve 
a charter stating the responsibility, authority, and accounta- 
Dilityeormthat project Manager in the management of an AIS. 


(5) Appoint an ADP manager for each AIS. 


| (6) Appoint a telecommunications manager for each AIS 
when required. 


e. Project managers will: 


Ly 


a 
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(1) Coordinate all management aspects of the AIS 
through the development phase. 


(2) Perform functional systems design and planning. 


(3) Ensure conformance with functional requirements in 
the. design, development, documentation, and test of the AIS. 


(4) Coordinate functional, technical, and telecommunica- 
tions activities. 


(5) Sehedule and direct formal milestone reviews. 


(6) Exercise the authority to resolve problems related 
to all phases through Milestone III. 


(7) Maintain configuration control of the AIS. 


(8) Prepare or ensure the preparation, when required, 
of the SDP as defined in enclosure (3) 


(9) Be directly responsible for the preparation of the 
Functional Description, Data Requirements Document, and Users 
Manual as specified by enclosure (3) of reference (c). 

f. ADP managers will: 
(1) Develop the ADP technical design of the AIS. 


(2) Be responsible for development of required appli- 
cation or system software. 


(3) Assist with ADP functional systems design and 
planning. 


(4) Participate in reviews as scheduled by the project 
manager. 


(S) Be responsible for the preparation of techmiscal 
documentation as specified in enclosure (3) of reference (c), 
speeift really: 

(a) Systems/Subsystem Specification 


(b) Data Base Specification 


Dae 
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(cer roczam Specification 

(d) ‘Computer Operations Manual 

(e) Program Maintenance Manual 
g. Telecommunications managers will: 


(1) Be responsible for the design of telecommunications 
systems. | 


(2) Be responsible for test and implementation of tele- 
communications hardware and software which satisfy functional 
system requirements. 


(3) Develop a TSPP in accordance with reference (e). 


(4) Participate in reviews as scheduled by the project 
managers. 


(SjJebe responsible for the preparation of teleconmunica- 
tions supporting documentation as required by reference (e). 


7. Applicability. AIS which have not completed the concept 
development phase will comply with provisions of this instruc- 
tion. AIS in the Definition/Design Phase or succeeding phases 
may continue to use procedures which were in effect at the 
initiation of the AIS. Revisions will be managed in-accordance 
with this instruction. 
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SEGNAVENST S25101A 
NOV 20 1979 


(Immediate Office of the Secretary) 
(Department of the Navy Staff Offices) 
(CNO) 

( CHNAVMAT) 

(Bureaus) 

(CMC (C4 10 copies)) 

(Fleet Commanders in Chief) 

(COMSC) 

(Unified Commands (CINCPAC and CINCLANT, only)) 
( COMNAVOC EANCOM) 

( COMNAVSECGRU ) 

( FLDSUPPACT) 

( COMNAVTELCOM ) 

( COMNAVMILPERSCOM) 

(COMNAVDAC) 

(NCPC) 

(CNAVRES) 

(COMNAVINTCOM) 

(CNET) 


(Fleet Commanders) 

(Force Commanders) 

(Type Commanders (less 24J)) 

(Polaris Material Office) 

(Fleet Area Control and Surveillance Facility) 
(Guided Missile Cruiser (CG)(CGN)) 
Watrec@et Carrier (CV)CCVN)) 

(Amphibious Command Ship (LCC)) 
(Amphibious Assault Ship (LHA)(LPH)) 
(Destroyer Tender (AD)) 

(Combat Store Ship (AFS)) 

(Fast Combat Support Ship (AOE)) 
(Replenishment Oiler (AOR)) 

(Repair Ship (AR)) 

(Submarine Tender (AS)) 

(Construction Battalion) 

(Area Commanders, MSC) 

(Fleet Air Commands) 

(Functional Wing Commanders) 

te ere Air Reconnaissance Squadron (VQ)) 
Project Managers under the direct Command of 
an eo (DIRSSPO WASH DC, only)) 
DNL 
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SECNAVINST 5231.1A 
navec Ugo 


Capy to (continued): 


E2 (Activities under the Command of the Deputy 
Comptroller of the Navy) 

E3 (Activities under the Command of the Chief of 
Naval Research) 

FA (Shore Activities under the Command of 
CINCLANTFLT as delegated by CNO (less FAS and 
FA28)) 

FB (Shore Activities under the Command of 
CINCPACFLT as delegated by CNO (less FB24 and 
FB39)) 

FC (Shore Activities under the Command of 
CC as delegated by CNO (less FCS and 
POT? 

FD (Shore Activities under the Command of 
COMNAVOCEANCOM as delegated by CNO (less FD1)) 

FE (Shore Activities under the Command of 
COMNAVSECGRU as delegated by CNO (less FEl)) 

FF (Shore Activities under the Command of CNO and 
not otherwise assigned herein (less FF8, FF16, 
FF32, and FF4S)) 

FG (Shore Activities under the Command of 
COMNAVTELCOM as delegated by CNO (less FG1)) 

FH ‘(Shore Activities under the Command.of BUMED (less 
FHS, FHI), FHS, FHZ1, Fe26 amd FH27)) 

FJ4 ( NAVFAMALWACT) 

FJ76 (COMNAVCRUITCOM) 

FJ84 (NAVRESPERSCEN) 

FJ87 ( EPMAC) 

FKA (Shore Activities under the Command of CHNAVMAT 
and not otherwise assigned) 

FKM (Shore Activities under the Command of 


COMNAVSUPSYSCOM as delegated by CNO and CHNAVMAT 
(less FKM21) 
FKN (Shore Activities under the Command of 
COMNAVFACENGCOM as delegated by CNO and 
- CHNAVMAT (less FKN8)) 
FKP (Shore Activities under the Command of 
COMNAVSEASYSCOM as delegated by CNO and 
CHNAVMAT (less FKP6B)) 


FKQ (Shore Activities under the Command of 
COMNAVELEXSYSCON as delegated by CNO and 
CHNAVMAT ) 

‘FKR (Shore Activities under the Command of 


COMNAVAIRSYSCOM as delegated by CNO and 
CHNAVMAT (less FKRIC)) 
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ued): 
(Shore Activities under the Command of 
COMNAVDAC as delegated by CNO (less FL1)) 


FP (Shore Activities under the Command of NCPC 
(less FP1)) 

FR (Shore Activities under the Command of CNAVRES 
as delegated by CNO (less FR1, FR9, FR10, FR11)) 

FS (Shore Activities under the Command of COMNAVINTCOM 
as delegated by CNO (less FS1, FS5, FS7)) 

FT2 (CNATRA) 

FTS (CNTECHTRA) 

FT6 (NAS) 

FT10 (NAVAVSCOLSCOM) 

FT13 (NATTC) 

FT19 (NAVADMINCOM and NAVADMINU) 

FT22 ( FLECOMBATRACEN) 

FT23 ( FLEBALMI SUBTRACEN ) 

FT24 ( FLETRACEN) 

FT27 (NAVNU PWRTRAU ) 

FT28 (NETC) 

FT30 (SERVSCOLCOM) 

FT31 (NTC and NAVDAMCONTRACEN ) 

FT35S (NAVPHIBSCOL) 

FT38 ( NAVSUBTRACEN PAC) 

FT39 ° (NAVTECHTRACEN ) 

FT46 ( FLEASWTRACEN ) 

FT49 (NAVGMSCOL) 

FTS3 ( NAVNUPWRSCOL) 

FTS4 { NAVSUBSCOL) 

FTSS ( NAVSCSCOL) 

FT60 ( EDTRASUPPCEN ) 

FT64 (NAVTRAEQUI PCEN) 

FT65 (FITC) 

FT73 ( NAVPGSCOL) 

FT76 (COMBATSYSTECHSCOLScCOM) 

DCNOs 

DMSOs 

NAVSPAPROJACT 

Stocked: 
CO, NAVPUBFORMCEN 


5801 Tabor Avenue 


Phila, PA 1912 
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DSRECTIVES CROSS-REFERENCE 


' DOD Directive 7920.1 References 


DOD Directive 5100.40, "Responsi- 
bility for the Administration of the 
DOD Automatic Data Processing Program," 
August 19, 1975 


DEDepirective SO000.1, “Major System 


' Acquisitions," January 18, 1977 


OMB Circular A-109, "Major System 
Pequisitions,” April S$, 1976 and 
associated OFPP Pamphlet No. 1, 
August 1976 


DOD Instruction 7920.2, "Major Auto- 
mated Information Systems Approval 
Process," October 20, 1978 


DOD Manual 7110.1-M, "Budget Guidance 
Manual," August 8, 1975 


Federal Government Accounting Pamphlet 
No. 4, ‘Guidelines tor Accounting for 
Automatic Data Processing Costs," 1978 


DOD Directive 5000.19, "Policies for the 
Management and Control of Information 
Requirements," March 12, 1976 


DOD Directive 4630.1, “Programming of 
Major Telecommunications Requirements," 


April 24, 1968 


DOD Directive $400.11, "Personal Pri- 
vacy and Rights of Individuals Regard- 
Pewter Personal Records," August 4, 
1975 


DOD Directive 5200.28, ‘Security. Re- 
quirements for Automatic Data Pro- 
cessing (ADP) Systems,'' December 18, 
1972 


Navy Implementatic 


SECNAVINST 5230.4 


SECNAVINST 5000.14 


SECNAVINST 5000.14 


Enclosure (3) 


NAVCOMPTINST 7102. 


Not yet imple- 
mented in DOD 
Cost Accounting 
Manual 

SEGNAVINST S260. 1 
OPNAVINST 5200.19 


SECNAVINST 11120. 


SECNAVINST 5211.5 


OPNAWENGT $239.1 


ENCLOSURE (1) 
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DOD Directive 7920.1 References 


(1) OMBMGrrcular A-71, Transmittal 
Memorandum No. 1, "Security of 
Federal Automated Information 
systems,” July 27, 1978 


(m) DOD Instruction 4100.53, “Commercial 
or Industrial Activities - Operation 
Of , eduty 16, 1971 


(n) DOD. Instruction 7041.3, “Economic 
Analysis and Program Evaluation 
for Resource Management," October 
18, 1972 


(o) DOD Standard 7935.1-S, "Automated Data 


Systems Documentation Standards," 
September 13, 1977 


(p) DOD Instruction 5000.31, "Interim 
List of DOD Approved High Order Pro- 
gramming Languages,'' November 24, 1976 
(q) DOD Directive 3020.26, "Continuity of 
' Operations, Poliches and wPlanning,” 
July 3, 1974 


(r) DOD Directive $010.19, “Configuration 
Management," July 17, 1968 
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October 17, 1978 
NUMBER 7970. } 


ASD(C) ,ASD(MRAQGL) , ASD(C°T) 
Department of Defense Directive 





UBJECT: Life Cycle Management of Automated Information 
Systems (AIS) 


References: (a) DoD Directive 5160.40, "Responsibility 
for the Administration of the DoD 
Automatic Data Processing Program," 
Aueust 19, 1975 

(b) DoD Directive 5000.1, "Major Systems 
Aeaguisitions,' gdantary We, 1977 

(ec) eeOMes@ireutar A-109" "Major Svstem 
Acquisitions,'' April 5, 1976 and 
associated OFPP Pamphlet No. 1, 
August 1976 

(d) DoD Instruction 5010.27, "Management 
of Automated Data System Development" 
November 9, 1971 (hereby canceled) 

(e) through (r), see enclosure 1 


PURROSE 


This Directive (1) supplements the provisions of 
reference (a) by establishing joint technical and func- 
tional policy coverning the life cycle management and 
control of automated information systems; (2) applies 
- the principles of references (b) and (c) to major 
automated information systems; and (3) cancels reference 
(d} and Report Control Symbol RCS DD-COMP(AR)1150. 





APPLICABIVIT) @8D SCOPE 


i> The provisions of this Directive apply ta_eWe 
ffice of the Secretary of Defense (OSD), the Military 
Soamtments. the Orranizatvonm of the Joint Chiaeis sot 
taff, and the Defense Agencies (hereatter referred to 
2s "DoD Components"). 


2. Its provisions govern only those automated 
information systems utilizing automatic data processing 
equipment (ADPE) encompassed by DoD Directive 5100.40 
(reference (a)). 


ENCLOSURE (2). 
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GC. “Cone@erl Am» OBJECTIVES 


1. An automated information system (AIS) is a collection 
of functional user @madeABP personnel, proceedures, and equvip- 
ment (including ADPE) which is designed, built, operated and 
MNaintalnea=tovcGlmm@et, record, process, store, retrieve and 
display information. 


2. ate cyele mamagement (LCM) is the process for 
administering an AIS over its whole life with emphasis on 
strengthening early decisions which shape AIS costs and 
Utility. “Paese decrsions: mist be basted on full consideration 
of functional, ADP. and telecommunications requirements in 
order to produce an effective AIS. 


53.  Ovemaily the fife cycle of an AIS ws composed of the 
Dread phases: «Massion Analysis/Projecet Initiation; Concept 
Development; Definition/Design; System Development; and 
Deployment/Qperation. These phases and the associated 
Mollecres:  aduemaescribed in enclosure Z. 


4. The LCM process seeks to achieve the following 
Obmectives: 


a. Assure management accountability for the success 
or failure of AIS developments and identify the roles and 
responsibilities of functional, telecommunications and ADP 
managers throughout the life cycle of an AIS. 


BSS esteablishea comtro! mechanism to assure that an 
AIS is developed, evaluated and operated in an effective 
manner at the lowest total overall cost. 


c. Provide visibility for all resource requirements 
Of aneAlS ands communreatien withmGongress eCarly ine the 
acquisition preeess for a major AIS. 


d. Promote cost effective standardization of AIS 
for use thnotghout the Department of Defense. 


BD. POELCY 


1. The LCM concept, guidelines, and documentation 
prescribedmhemenn and im DoD Imstruction 7920.2 (reference 
(e)) shall be applied to major automated information systems 
and, aS appropriately adapted, employed for each AIS which 
is not designated as a major AIS. 


2. An AIS or Senet rcantwerey)] SlOn Of an) exis tine AIS 


meeting any one of the following criteria shall be designated 
as a major AIS: 
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ae enasmanticipated costs in exe@ess of 68200 million 
during the time span from the Mission Analysis/Project 
Initiation phase through the extension and installation of 
the developed AIS to all operating sites; or 


bee Has seStimated costs in ex@ess“of-S25 million in 
any Single year; or 


c. Is designated as being of special interest by the 
Ofpice or tie oeeretary Of Defense (OSD). 


3. Estimates for measurement against these criteria shall 
Des computed in constant dollars of the Mission Analysis/ 
PaoveGt IMPttation phase year amd consider, for t#is partic- 
ular computation (a) functional costs such as initiation 
investigation, requirements definition, test certification; 
(b) telecommunications costs such as dedicated communications 
circuits; and (c} ADP costs as shown on the Computer Systems 
Aggregate Cost Summary in DoD Manual 7110.1-M (reference (f)). 





4. <A major AIS shall be reviewed and approved at the OSD 
a level in accordance with DoD Instruction 7920.2 (reference 
(e)), unless it also meets the thresholds/criteria of DoD 
Dimeceive S000.) (reference (b)). In this case, the AIS shall 
be processed for Secretary of Defense approval in accordance 
Wie that Directive. 


. See AMAL oOethat dees not meet the criteria for désignation 
as a major AIS shall be reviewed and approved at an organi- 
zational level designated by the Head of the DoD Component 
concerned. 


6. The review and approval mechanisms used during the 
life cycle management of anv AIS shall include coequal func- 
tema], telecemmunications, and ADP participation and 

\ consultation to ensure full consideration of the economic, 
technological, and operational factors involved. 


7. The Congress shall be informed about major AIS 
acquisitions as they occur. Defense mission deficiencies, 
needs and obiectives for each major AIS normally shall be 
reported through the programming and budgeting process. 
Informal discussions and formal progress reports to congres- 
Sional authorization, oversight, and appropriation committees 
are encouraged at regular intervals during the life cycle of 
eae major AlS. 


8. Guidelines contained in Federal Government Account- 
‘ ing Pamphlet No. 4 (reference (g)) shall be followed in 
aeeountime for actual ADP costs. 
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Osea vi ’cetasks, deCiSion points, and milestones shal} 
Demeartdudanedsvithiinm each life-cycle phase of an AIS in 
OGcemetiat puogress can be assessed and corrective action 
taken if time or cost slippages occur. 


E. RESPONSTOILITIES 
1. The Assistant Secretary of Defense (Comptroller) shall: 


‘a. oe€rve as focal point to integrate and unify the 
AIS management process within the Department of Defense and 
monitor compliance with this Directive. 


b. Provide for OSD management assessment, in coordi- 
nation with the appropriate elements of the OSD staff, of 
each major AIS which does not meet the criteria established 
in NoDwiarective 5000.1 {reference (b)). 


c. Participate in OSD management assessment of cach 
Major AIS wnich meets the critermwa of DeD Directive 5000.1 
(reference (b)). 


d. Approve the establishment of information report- 
ing reoulirements under the provisions of DoD Directive 
5000.19 (reference (h)). 


e. Process or approve requests from DoD Components 
for exemption or deferments from the use of Federal Informa- 
tiem Pro@eesinge Standards (FIPS). 


2. The Under Secretaries of Defense and Assistant 
Secretaries of Defense, within their areas of responsibility, 
Sa =e 


Siall: 


a. Ensure the implementation of the provisions of 
this Directive, and designate a focal point for coordination 
purposes. 


b. Conduct or provide for participation in the OSD 
assessment of each major AIS. 


c. Ensure that management syStems plans are developed 
to provide for appropriate DoD-wide uniformity and standard- 
Dizactone or similar functions in AlS throwehout DoD. 


d. Develop Executive Agency charters when multi- 
Component participation is required for development of a 
DoD-wide AIS. 

e. Approve functional changes only’‘after full 
consideration of the time and cost required to change an AlS. 
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feeenicire tnat telecomminications aspects of an AIS 
are administered in accordance with DoD Directive 4650.1 
(reference (i)). 


3. The Head of each DoD Component shall: 


a. . Ensure that functional. ADP, and telecommunications 
puletsmamemoenoloped and Maintained to reflect objectives, pro- 
jected functional requirements, anticipated operating envi- 
Fouments, and obSOlescence conditions. 


BaeeRe@guire tlnctional Mamacers to esitablish require- 
ments, perform functional system planning and desiyn, maintain 
configuration control of functional processes, assist in the 
development of ADP and telecommunication requirements when 
Roaiceueds perrtorm field test, and affirm adequacy of an AIS. 


c. Require ADP and telecommunication systems 
Managers to assist functional managers in functional systems 
design and planning, develop the technical design of the AIS 
which satisfies the functional requirements, and maintain 
configuration control of AIS hardware and software. 


Geaeevdkuawe DOW policies and criteria and recommend 
Loo mcmomoennrch promote increased AlS efficiency and which 
preclude non-cost effective modifications to an AIS. 


Se PADDOINL Oreapprove the appointment of a project 
manager for each major AIS, and develop charters stating the 
Pesmonscability, authority, and accountability of a project 
manager in the management of an AIS. 


f. Provide for effective assessment of the status 
and progress of each AIS. 


g. Provide for approval of each AIS that is not 
designated as a major AIS, at stated decision points, and 
{On amipnoval of a corrective action plan for each such AIS 
when actual time and cost between major milestones exceeds 
oliemmane estimates by 15% or more. 


h. Advise the ASD(C) immediately when an AIS.is 
Expected to meet the criteria for a major Als. 


~ 
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Hea cell ES DATE WANDS IMPLEMENTATION 

This Directive is effective immediately. Forward two 
COpges Ol) MeDlCMenting instructions to the Assistant Secretary 
of Defense (Comptroller) within 120 days. 


C.. we. Dimtean,; Jr. 
Deputy Secretary of nse 


Enclosures - 3 
1. References 
2: Litem@yvele wiases 
& Policies 
3. Mission Element Need 
Statement 
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NEE GY CLE PHNGES AND POLICIES 
A. MISSION ANALYSIS/PROJECT INITIATION 


1. The purpose of this phase is to identify a mission 
element need (set of functional requinements); validate that 
Mmeea ana recommend the exploration of al@ernative functional 
Comeepes tO Satisty the need. This phase is completed upon 
approval of the Mission Element Need Statement at Milestone 
0 at a prescribed organizational level and issuance of author- 
ity to expiore and develop alternative concepts. 


z. the foblowing policies apply: 


. teeiiecwuiscion Element Need Statement (ENS) shall 
Deeper ainea= Ine aecordance With enclosure 3 hereto. 


b. When feasible, mission needs shall be satisfied 
through the use of existing DoD Component equipment and 
Fesources. : 


c. Information reporting reauirements shall be 
jicstati1ed and approved under the provisions of DoD Directive 
5000.19 (reference (h)). 


d. DoD Component or OSD-directed requirements for 
Stamadrdization, imitesration, or interface with other 
automated information svstems shall be accommodated. Such 
Feguirements will be explicitly identified and documented. 


e. Appropriate measures to specify and safeguard 
Vital management and operating information, and assure needed 
mobility, effectiveness, survivability and continuity of 
@perations in peace and war shail be emphasized. This 
includes: 


(1) ‘Clearly identifying AIS wartime role, if 
any; and 


(2) Designating secure backup facilities or 
making computers as transportable and as survivable as the 
Principal activities which they support. 


B. COMCEFPT DEVELOPMENT 


ieatie purpoge of this pltase 1s to synthesize (or solicie 
and evaluate alternative methods to accomplish the function 
shown in the approved MENS and to’recommend one (or more) 
feasible concepts for further exploration. A determination 
is made whether several alternative concepts should be demon- 
strated or that demonstration should be omitted. 


ep? 
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deeetecemometmation is decided to be necessary, each 
functional concept selected for demonstration shall be out- 
lined to the point that the function has been bounded and all 
risks stated. Competitive demonstrations are intended to 
Viertlity st naumelececnose)) Comeepts are sound, could perform in 
an operational environment, and provide a basis for final 
selection Of a2 Gancept. 


b. During this phase, modeling and simulation of 
various Concepts may be necessary to establish feasible 
functional baselines for further exploration. This phase is 
completed upon issuance of approval at Milestone 1 at a pre- 
scribed organizational level to demonstrate alternative 
Somccy cs Ow lOupmececd directly to definition and design of 
an AIS based on a selected concept. 


2. Myemtoliowine policies apply: 


a. A project manager shall be designated during this 
phase for each major AIS and given authority to manage all 
aspects of the AIS. A project manager may be reassigned 
during the Concept Development, Definition/Design or System 
Development phases of a major AIS only with the express 
approval of senior functional and ADP officials. This pro- 
VISION 1seintended to preemete Gentinuity, responsibility and 
accountability. : 


b. An AIS to be used by more than one DoD Component 
shall be assigned to a DoD Component designated as Executive 
Agent and chartered by the Secretary of Defense. 


GC yepoOpOsedacons @raines for tire conduct of any 
demonstration and validation activity will be specified for 
each alternative. The constraints will establish the basis 
on which to continue or terminate the effort for each 
alternative through completion of the demonstration. 


d. The interface of ADP, telecommunications and 
Other supporting elements shvall bemsrecognmeed as @n integral 
part of the AlS from the outset of planning anc analysis 
efforts. Technical systems concepts, requirements, speci- 
fications and costs for communications assets shall] be identi- 
fied and coordinated with appropriate communications 
Ongatioezatiens during auhis phese amd throwghout the life cycle 
of each AIS in accordance with DoD Directive 4605.1 
(reference (1)). 


ey Prelimanary requiréments for™the protection of 
information shall be identified in this phase and refined 
during follow-on phases. Such requirements shal] be in 
accordance with DoD Directives 5400.11 and 5200.28 and OMB 
Circular A-71, Transmittal Memorandum No. 1 (references (j), 
(k} Wand (1)). 


L/S 











OGta sei 
7572 Oe ete mcl 2) 


m Necessamy contractor versus in-house analysis 
shall be prepared in accordance with DoD Instruction 4100.35 
(reference (M)). 


C. SQERUNT IT TON/ DESIGN 


1. The purpose of this phase is to define fully the 
‘functional requirements (system/subsystem specifications) and 
to design an operable AIS. This phase is completed when ADP 
and telecommunications technical adequacy has been validated 
and upon issuance of approval at Milestone II at a prescribed 
organizational level to develop fully the system. 


Zee 6th, Following policies apply: 


a. Functional requirements and processes to be 
automated shall be documented and validated by an appropriate 
senior functional policy official before an AIS design is 
commenced. As a minimum, the functional documentation shall 
specify functional operational requirements and a detailed 
description of the funetion. to be supported by automation. 


b. Specific objectives expressed in terms of per- 
formance measures shall be established for each AJS project, 
supported by initial feasibility studies and economic 
analyses prepared in accordance with DoD Instruction 7041.5 
(reference (N)), and refined in follow-on phases. 


c. <A new AJS may be designed only after it has 
been determined that an existing AIS, including one avail- 
able from another DoD Component or off-the-shelf from 
industry, cannot be used or economically modified to satisfy 
validated functional requirements. 


d- AlSedecmgns shall sexploit. proven technolocy. 


e. Each AIS shall be constructed in a modular 
structure providing a direct relationship of each module to 
thesmission/function supportéd, unless another désign 
technique is approved as more appropriate. As a goal, the 
overal] A1S will be conceived and sized in a manner that 
will permit the developmet and evaluation ot each module 
within 9 to I2emonths waiter detailed design of the AIS has 
been completed. Such practices will contribute to logic 
vais baelbeity, red@abllity, maintainability, amd reduce the 
risk and cost associated with evaluation and validation. 


f. AIS design shall include provisions that will 


facilitate appropriate functional and technical audit of tie 
Als. 
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fa Reguimgements for specialized functional] and 
fechnlecamec hadi mea temonperatesan “1S, imeludinge= associated 
EimeeanadmeestsSyasnal)! be identafred in sths time peried «and 
updated during follow-on phases. Proper coordination and 
adequate lead time for implementation shall be provided 
system users and training organizations. 


De -SPORENSDEV ELORMENT 


1. The purpose of this phase is to develop, integrate, 
festeane evaluete fmee ADP System and the total AJS. This 
phase is completed upon approval of the AIS by appropriate 
fuUne€tlOmame Offlecials as satisfying the mission need; ane 
iesuancemersdpprovealoat Milestone III at an appropriate 
organizational level to deploy and operate the approved AlS. 


2. pes foltowmme policies apply: 


a. Each AIS development shall be supported by 
documented plans. The scope of ADP system life cycle manage- 
ment documentation shall be appropriate to the resource 
lmmestment contemplated and consistent with the principles 
Statea 1n this Directimemand im DoD Stamdard 7935.1-S 
(reference (o0)). 


b. Where an “AIS must operate under both peace 
and wartime conditions, the development shall provide for 
immediate meadiness and tramsition from ome condition to the 
other without need for retrofit or redesign. 


¢. Modern “software development concepts such as top 
down design, chief programmer teams, design walk-throughs 
and progmam libGaries Shall be used wherevermpracticable. 


d. The DoD standard high order programing languages 
are speeatie@ an DoD Imstmuctnen 5000.31 (reference (p)). 
The National Federal and/or DoD specifications for these 
languages shall be used. The use of specific DoD standard 
hugn order languages 1n@AWS shall be busied on the capabili- 
ties of the ee to meet the system requirements as 
foros ; 


(1) Nonstandard high order programing languages 
may be used fer classes of applications where, for technical 
reasons, the use of a DoD standard high order programing 
lamgWwage would not be feasible. Such use shall be approved 
Dy the BoD Component Senior ADP Policy Official “and an 
information copy of the determination shall be sent to the 
ASD(C). 
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(2) Machine dependent assembly languages may 
be used when the DoD standard high order programing language 
gees not have the capability to accomplish required func- 
tions, and where it would not be cost beneficial to have the 
capabilities added to the DoD standard high order programing 
language compiler. Such use shall be approved by the DoD 
Component Senior ADP Policy Official and an information copy 
Gf tvemdectemmination shall be set to tite WSD(C). 


(3) Use of implementer defined features and 
vendor supplied nonstandard extensions in high order pro- 
graming languages compilers shall be avoided. 


e. A plan for continuity of operations shall be 
prepared for each AIS in accordance with DoD Directive 
3020.26 (reference (Q)). 


f. Any AIS, including those that will operate at 
multiple sites, shall be field tested at one (or more) rep- 
mesemtative Operational sites, using actual functional 
trameactions data, and Shall be certified for adequacy by 
appropriate authority covering functional and technical 
MliecrestsS prior to operation. 


g. All components of the AIS (functional, ADP, and 
telecommunications requirements) shall be managed as con- 
figured items. The terms, tools and techniques contained in 
DoD Directive $010.19 (reference (r)) and those developed 
and approved by DoD Components shall be adopted or adapted 
for such configuration management of an AIS. 


EE. DEREOUMENT sAND OPERATION 


l weihe punpesesof sthissphase is to (a) implement the 
approved operational plan, including extension/installation 
at other sites; (b) continue approved operations; (c) budget 
adequately; and (d) control all changes and maintain/ 
modify the AIS during its remaining life using well defined 
configuration management procedures. 


Z. the follewime policies apply: 


a. No-AIS shal] be made operational, including an 
AIS to be extended beyond its initial operation test site, 
without ensuring that the implementation plans, including 
tmaanime and resource availability, are sufficient to support 
the schedule for operations. 


b. Computers designated as transportable field units 
shall be field tested periodically to assure that they can 
operate in field environments and that adequate power supplies 
and transportation support are available. 
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Gemeedeneoperationd] AlS shall be reevaluated ona 
Pemmeglesbasis tO assure that the AIS contimues to operate 
efficiently and to meet functional requirements in a cost 
effective manner. 


dame TiOnetoeupenading the ADPE of an AIS, the AIS 
shall undergo a performance evaluation and opportunities for 
sharing shall be explored. 


e. An AIS which no longer serves a significant need 
shall be expediticusly terminated. 
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MISSION ELEMENT NEED STATEMENT (MEMS) 


A. REQUIREMENT 


A MENS shall be prepared to describe in written form a 
MissioOnwGertelency amd eo justify the exploration of alterna- 
tive solutions (including automation) of the deficiency. An 
adaptation of the MENS shall be used for systems not desig- 
nated as major systems. Since the MENS is a management 
document, it normally should not exceed 4 to 6 pages in 
length. 


B. CONTENT 
1. Mission Area Identification 
a. identify mission and authority for accomplishment. 


Des Pescrrbesthe currentmoreanizationaliwand operational 
cnvironment. 7 


¢. Describe the relative priority of the need to 
other mission needs of the DoD Component. 


2 Deficiency 


a. Describe scope of mission deficiency or non- 
performance. Avoid doing so in terms of the capabilities and 
explicit characteristics of automatic data processing equip- 
ment or of automated information systems. 


b. Describe need in terms of the job to be accom- 
plished and mission results or outcomes to be achieved. 


3.  Existine and Programed DoD Canabilities 


a. Describe capabilities to accomplish the mission 
without a new capability. 


b. Assess impact on operations by maintaining status 
quo . 


4. Gonstraints. Identify constraints that could sipply 
to the exploration and acceptance of alternative solutions 
to the mission deficiency. These could include such matters 
as the following: 


a. Operational and logistics limitations, organi- 
zational or special considerations. 
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Be  Imtemse;vice,intraservice, and» NATO standardi - 
zation and interoperability requirements. 


c. Interface with existing automated information 
Systems. 


. d. Limits on investment that should/will be placed 
on the acquisition of the new capability. 


“Cw ClieomOlebecClnring Or Operating Costs; or 
£. Timing of need. 
C. PROCESSING AND COORDINATION 
1. DoD Component Heads cr their designees will ascertain 
Wietnet@eadenlss 15 required to be submitted to OSD in accord- 


ance with the definition of major systems. 


2. DoD Components may send a draft MENS to OSD for 
informal assistance during preparation, if desired. 


3. The official MENS will be addressed as follows: 


a. To the Secretary of Defense through the Defense 
Acquisition Executive for those systems which meet the 
eEnvireriaeoreDoD Directive 5000.1] (reference (b)). 


De do the Assistant Secretary of Defense responsi- 
ble for the mission area for those systems which meet the 
omner AlSetirnesnmolds prescribed by this Directive 


CMPIOmENesapUTOpaate: Organizational level desig- 


nated by the Head of the DoD Component concerned for those 
systems which are not designated as major systems. 
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Ope T : Major Automated Information Systems Approval 
Process 


Refs: (aj Deb ™Bireetive 7920.1, “Life Cycle Management of 
Automated Information Systems," October 17, 1978 
Cm palmuinectzve S000 1, Najor Systems Acquisitions, "’ 
January 18, 1977 


A. PURPOSE 


This Instruction supplements the provisions of reference 
(a) by establishing the review and decision process and 
procedures for major automated information systems (AIS). 


B. APPLICABILITY AND SCOPE 


it hnesprovisioms of this Instruction upply to the 
Ormrce of the Secretamy of Defensie, the Military Departments. 
Pies Opeamication of thee Jodmt Chiefs of Staff, and the 
Nefense Agencies (hereafter referred to as "DoD Components"). 


2. its provisions encompass only those major automated 
information systems defined in reference (a), which are helow 
thewtnmmesnwolds established by eneference (b). 





C. MECISTON PROCESS AND RESPONSIBILITIES 

eee Omveci son gbape rn (SDP) Process. The succesienul 
management of an AIS requires the combined and integrated 
efforts of functional], ADP and telecommunications organiza- 
tions and personnel. The SDP process provides for appropriate 
policy level involvement in key decisions during the life 
cycle of each major AIS and shall be employed as follows: 


a. An SDP shall be prepared following the approval 
of the Mission Element Need Statement to support DoD Component 
and OSD reviews, coordination, and decision hefore continua- 
tion of the AIS development. Requirements for the System 
Decision Paper are prescribed in enclosure 1. 


b. After review and concurrence by the appropriate 
senior. policy officials of the initiating DoD Component, the 
SDP shall be forwarded to the Assistant Secretary of Defense 
(Comptroller) (ASD(C)) for coordination of OSD review and 
decision. 


ENCLOSURE (3) 
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emiiomosbeccciston shall be recorded in the SDP 
dmemretunned co tle Dol) Component concerned for action. 


ecw oUresiait be maintained 1n an updated status 
DY thewpmeyecectamanager and restibmitted to Bue OSD at the 
next milestone. 


2. OSD Review and Approval 


ae OSD reviews shall be conducted at designated 
dees Onmoointsmdiunitme the AlS life cycie. Life cycle phase 
milestones and tasks are prescribed in enclosure 2. 


PeenclOlolmnev1ewoahd approval ofmcach major AIS 
shal] be conducted by a group composed of the Assistant 
Seene tnweOomeberevise (Comptroller) (ASD(C)), the OSD system 
Spemsoh, cme Assistant Secretary of Defense (Communicaticns, 
Command,-Contro] and Intelligence) (ASD(C31)); and other OSD 
Pramenmais as identified by the group. 


Cee nemOoswenprincipal (an Under Secretary of 


‘Defense or an Assistant Secretary of Defense) having cocni- 


Zameen ovemetme finctional aréa to be supported by the AIS 
ia DemtMe Osi system sponsor. Where functional applica- 
tions cross the functional interests of more than one OSD 
principal, the one having primary interests shall assume the 
role Of Osllsystem Sponsor. 


(2) Normally, the OSD svstem sponsor shall 
coordinate the OSD reviews and decisions to proceed into the 
Mission Analysis/Project Initiation and Concept Development 
ehasess) twemsou(C) shall coordinate the OSD review and 
decision to proceed into the Definition/Design, System 
Development and Deployment/Operation phases. 


SS eiiomboUNGonponents Navine dineet interest in the 
AIS shall advise the OSD as requested by the group. 


d. A staff member’ within each of the offices of the 
Gel syStemmcpomsor, the ASD(C), and the ASD(C5I) shall be 
designated as point of contact for each major AIS. 


- 


2 Approval] Process Relationships 


a. the major AJS approval process complements the 
Progmamime, planning, and budgeting system (PPRS) “by con- 
CGnlurauimowon key iSsives related to AIS development prorress 
and on effective OSD reviews at key milestones. Major AIS 
Geciweqenscemus: fit into thesaffordability framework of the 
PPBS where OSD decisionmaking is keyed to the balancing of 
ail programs within @stablishéd Nol) fiscal! limits. 
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Dewereach) major AlS shallipe submitted as a definative 
line in the Procram Objectives amo ba neum (POM) and as sepa- 
rate ADP budget exhibits. 


GremUoMeinitiatives and objectives for major Als shall 
be reflected in the annual Consolidated Guidance Memorandum 
(CGM) by appropriate OSD principals. 


d. AIS review decisions shall he reflected in the 
Five Year Defense Program (FYDP) at the next scheduled update. 
This shall be accomplished either (1) during the Program 
Objectives Memorandum/Program Decision Memorandum process; or 
(2) during the budget submission process, dependine on when 
the OSD review is accomplished and the related decision is 
made. 


e. In cases where a POM or budret submission to OSD 
deviates significantly from a previous AIS decision, this 
fact, including cost/schedule performance impact, shall be 
noted and explained. 


foueweach sUP affected by an approved program or budget 
decision shall be updated within 30 days, referencing the 
appropriate decision document. 


a. Wanivers. Specific system circumstances maw dictate 
the need for DoD Components to deviate from the procedures 
prescnmiped herein. When appropriate, the Head of the Dod 
Component concerned may request a waiver of particular re- 
Guitmenents of this Instruction fromethesAsspstant Secretary 
of Defense (Comptroller), citing the circumstances that 
justify such waiver. 


D. EFFECTIVE DATE AND IMPLEMENTATION 


This Instruction is effective immediately. Forward two 
copies to the Assistant Secretary of Defense (Comptroller) 


within 120 days. 


PRED. ‘WHGRER 
Assistant Secretary of erense 
(Compero l ver) 
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Sr oreo DECISION. PALER 


Aoeeine System Decision Paper (SDP) supports the OSD and DoD 
Component decisionmaking process during the development of 

an AIS. It is the principal document for recording the 
essential information on the AIS; such as mission need, con- 
cept, milestones, thresholds, issues and risks, alternatives, 
cost/benefits, management plan, supporting rationale for 
decisions; affordability in terms of projected budget and 
out-year funding; and the decisions made by the OSD. 


B. The SDP shall contain the data pertinent to the life 
GValcmpiases prescribed in DoD Directive 7920.1 (reference 
(a ))andsincenclosure 2. 


1. The SNP shall be submitted for each major new AIS or 
major modification to a deployed AIS. As the major project 
evolves, the functional, ADP, and related telecommunications 
plans submitted in the SDP shall comprise the full AIS life 
Cyetenplannine. The SDP shall include an alternative pian 
to minimize operational risk of system failure if automation 
objectives are not achieved. 


J eolnessoUPoshall focus on the particular life cycle 
PodsemGreulewlo  fFelated issues and the specific decision 
needed. Depending on the milestone involved, it shall 
contain: 


a. The approved Mission Element Need Statement 
(MENS) (as an annex) and current information updating the 
MENS (as a cover sheet to the MENS annex). 


b. Project management structure and plan annex. 
c. An annex summarizing the acquisition strategy. 


d. Logistics and training support annex, if appro- 
priate. 


e. Resources annex which shall include a cost/ 
benefit analysis of the AIS life cycle when initially 
developed, and shall be gradually refined and updated as the 
AIS progresses through its milestones. The annex shall 
perpetuate the record of previously allocated DoD Component 
resources and indicate any changes to previous estimates for 
Ene wAlS. 


f. Test and evaluation plan annex. and up-to-date 
Status changes. 


3. The SDP shall be prepared and updated by the DoD 


Component functional initiator if a project manager has not 
been designated. 


183 








1 2906.2 iene) as 
Cet «2s 


* 


4. During the OSP coordination of the SNP, hey issues 
shall be clearly. defined. Conflicting viewpoints shal] be 
summarized and documented. The SDP shall be endorsed to 
reflect OSD review results, recommendations and ‘decisions. 


See ie Ue SNatieremMain in existence throughout the 11 
Ofna Mayorsal S- 
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AUTOMATED INFORMATION SYSTEMS MILESTONES AND TASKS 
A. MISSION ANALYSIS/PROJECT INITIATION 


1. The purpose of this phase is to identify a mission 
need (set of functional requirements); validate that need; 
@nd recommend the exploration of altefTnative functional 
CoOn@emes to Satisfy the need. This phase is completed upon 
approval of the Mission Element Need Statement (MENS) at 
Milestone 0 and issuance of authority to explore and develop 
alternative concepts. 


2. The MENS shall be prepared and processed for approval 
In accordance with DoD Directive 7920.1 (reference (a)). 


3. Milestone 0 Decision. Approval of the MENS by OSD 
permits the DoD Component to proceed to identify alternative 
concepts to satisfy the functional need. 


B. G@RCEPT DEVELCPMNENT 


1. The purpose of this phase is to synthesize (or 
solicit) and evaluate alternative methods to accomplish the 
function shown in the approved MENS and to recommend one 
(onenOmejredavble coneepts for further exploration. A 
determination is made whether several alternative concepts 
should be demonstrated or that demonstration ‘should be 
ehat ted. 


a. If demonstration is decided to be necessary, each 
functional concept selected for demonstration shall] be out- 
lined to the point that the function has been bounded and ail 
PionSs Stated. 


b. Competitive demonstrations are intended to verify 
that the chosen concepts are sound; could perform in an 
operational environment; and provide a basis for final selec- 
tion of a concept. During this phase, modeling and simulation 
of various concepts may be necessary to establish feasible 
functional baselines for further exploration. 


Cc. lhis phase is completed upon approval @t Mile- 
stone I to define and design an AIS based on a selected 
concept. 


2. The tasks to be completed prior to Milestone I and 
addressed in the SDP submitted for that decision are: 


a. The mission need is reaffirmed to be essential. 


b. <A project manager has been appointed and 
Chartered, and necessary staffing approved. 


185 





7920.2 (Riel 2) 
Oct 20, 7 


c. The alternative system design concepts adequately 
reflect a broad segment of the technolopy base and provide an 
acceptable competitive environment. 


d. Functional objectives have been prioritized. 


e. Metairled functional descriptions (inputs, proc- 
esses, outputs and interfaces) have been developed and 
validated. 


f. The alternatives recommended for demonstration 
satisfy the mission element needs. 


g. The projected resource investment for the 
selected alternatives are estimated and are consistent with 
the stated constraints. 


h. Preliminary plans adequately describe a concept 
for training, logistical support, organizational relation- 
ships and, if appropriate, operation of an automated system. 


i. Use of available and existing Government and 
commercial hardware and software is adequately considered. 


j. The acquisition strategy effectively integrates 
the technical, business and management elements of the 
project and supports the achievement of project poals and 
pibiect 1 Vese 


k. Joint Services considerations are adequately 
treated in the planning. 


1. Standardization and interoperability requirements 
have been adequately considered. 


m. Risk and uncertainty areas are identified and 
adequately treated in the planning. 


n. Strategies to facilitate the transition of the 
current functional system to any of the alternative systems 
to be explored have been conceived. 


o. Configuration management discipline has been 
established for control of functional requirements. 


p. Electronic countermeasure performance require- 
ments have been identified. 


q. Planning for preparation of a test and evaluation 
plan is adequate. 


3. Wh lestene ' DecisTon. O5D considers the updated 
SDP to ascertain the adequacy of planning and determines 
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Whether tO proceed to definition/design of an AIS besed on 
a single concept. 


C. DEFINI-TION/DESIGN 


1. The purpose of this phase is to define fully the 
functional requirements (system/subsystem specifications) and 
to design an operable AIS. This phase is completed when ADP 
and telecommunications technical adequacy has been validated 
and upon issuance of approval at Milestone II to develop 
fully the system. 


. 2. Tasks to be completed prior to Milestone I! and 
addressed in the SPP submitted for that decision are: 


a. The mission need is reaffirmed. 


b. The functional system design has been revalidated 
and the baseline for the functional system has been updated. 


c. AIS specifications for hardware, software and 
data bases have been developed. 


d= Plans for loeistics si@#pport., treininies operational 
test and evaluation, configuration management, organizational 
relationships, development and acquisition have been updated. 


en GRiskeanalysis to reflect the total AIS “dewe! op- 
ment has been reassessed. 


f. A thorough and complete economic analysis has 
been prepared. 


g. A configuration management discipline for the 
GOtal AlS@has beenmestablished. 


heeeCoOmputer acquisition plans to obtain the required 
automatic data processing equipment (ADPE) and other resources 
are finalized. 


3. Milestone 11 Decision. OSD reviews the updated SDP 
to ascertain the (a) general progress of the project; 
(b) overall] completeness and adequacy of the AIS design 
specifications; (c) theroughness of the various planning 
documents; and (d) updated risk and economic analysis. OSD 
apprewal at «this pointepermits full scale development of the 
ADP system. : 


ND. SYSTEM DEVELOPMENT 


J}. The purpose of this phase is to develop, integrate, 
test and evaluate the ADP system and the total AIS. This 
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phase is completed upon approval of the AIS by appropriate 
functional officials as satisfying the mission need, and 
issuance of approval at Milestone III to deploy and operate 
the approved AIS. 


2. Tasks to be completed prior to Milestone III and 
addressed in the SDP submitted for that decision are: 


a. The mission need is reaffirmed. 


b. Computer programs and data bases have been fully 
developed. 


c. Standardization and interoperability require- 
ments have been satisfied. 


d. System support documentation has been developed. 
This includes maintenance manuals, user manuals, and opera- 
tion manuals. 


e. Unit and system(s) level test and evaluation 
results support a decision to proceed with deployment. 


f{. the sesults of the functional configuration 
auGditwetneepnysical GOntiguration audit, and the product 
verification review have been evaluated; all support products 
(e.g., users manual, maintenance manual) have been reviewed. 


. An intensive internal review has certified that 
the developed AIS satisfies the AIS design and functional 
requirements. 


h. Life cycle schedule, cost and budget estimates 
are realistic and acceptable. 


i. The system is cost effective and affordable and 
remains the best alternative. 


j. Trade-offs have been made to balance cost, 
schedule and performance effectively. 


k. The acquisition strategy has been updated and 
is being executed. 


1. The end products of development are controlled 


-as configured items. 


m. Business planning supports the acquisition 
strategy and provides flexibility for delivery rates and 
quantities when options are used. 
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‘n. Issues concerning delivery, quality assurance 
and facilities are identified and managed satisfactorily 
OT Tesolved, 


o. ' The project management structure and plan are 
sound and adequately supported. 
\ 

p. Planning for deployment is adequate including 
Manpower and training, logistics readiness, operational con- 
Siderations, and integration with existing operational systems. 


Siiwescone sll] Decision. OSD reviews the updated: SDP 
and determines whether the developed and tested AJS is ready 
tombe deployed tor Operation at the operating site(s). 


E.. WEPLOYMENT/OPERATION 


1. The purpose of this phase 1s to (a) implement the 
approved operational plan, including extension/installation 
at other sites; (b) continue approved operations; (c) budget 
adequately; and (d) control all changes and maintain/modi fy 
the AIS during its remaining life, using well] defined con- 
figuration management procedures. 


2. System Effectiveness Milestone(s). Reviews shell 
bemeconducted by the foD Component concerned, with OSD partic- 
ieameron if required at Convenient time periods after the 
Pimeteyear of full svStem opcration. The intent of the 
periodic reviews is to determine if the svstem effectively 
Serves its users, to identify potential obsolescence, and 
Validate/certify continued need for the system. As found 
necessary, action will be taken to phaseout or terminate in 
a manner that will not adversely affect the supported mission 
or other systems that interface with the automated information 
system. 
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DEPARTHENT OF THE 2 
FUNCTIONAL SPONSORS 


Functions/Subfunctions 


Scientific §& Engineering 
Marine Corps Activities 


egal 


Administration 

Navigation, Time and Frequency 
Reserve Affairs 

Five-Year Defense Plan Management 
Programming 

Budgeting 

Accounting 


Auditing 
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